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! 10 


11 


12 


13 


14 


15 


16 


17 




— 



BWIl 


iiiii 











Office of the Municipal Manager i 


To develop and maintain a 
communication system 


To develop and use a 
multi-platform ’ 

communication system to ; Develop an internal and external communication 
ensure swift and accurate ; strategy 

dissemination of 
information 


. completed 


All 


Municipal Manager 


Current Strategy 


Minutes of council during which 
was approved 


Percentage 


IOC 


100 



Office of the Municipal Manager i 


To develop and maintain a 
communication system 


To develop and use a | 
multi-platform ' 

; communication system to | Improve the website to be compliant with MFMA | 
■ ensure swift and accurate I specifications and be more user friendly 
dissemination of 
Information 


% completed 


All 


Municipal Manager 


Current website 


New website developed 


Percentage 


100 


100 


Office of the Municipal Manager 


To develop and maintain a 
communication system 


i To develop and use a | 

i multi-platform i 

I communication system to i 
I ensure swift and accurate j 
dissemination of ! 
information 


Execute an annual customer survey 


% completed 


All 


Municipal Manager 


New KPI 


I Minutes of council meeting during j 
; which report with results was | 
' discussed 


Percentage 


100 


100 


100 100 100 100 


Office of the Municipal Manager 


To develop and maintain a 
communication system 


To develop and use a 
multi-platform 

\ communication system to j Develop and communicate a client service charter ; 
' ensure swift and accurate jwith service standards acceptable to all customers! 
dissemination of i 

information : 


% completed 


All 


Municipal Manager 


New KPI 


Charter circulated to customers ■ Percentage 


100 


100 


Office of the Municipal Manager i 


To manage the municipality to 
effectively deliver services within the 
legal framework 


i To diversify the economic | 
I base of the municipality I 
I through industrialisation, j 
: whilst at the same time j 
; nurturing traditional j 
economic sectors ! 


Provide input into the Industrial Development 
Zone establishment and process and submit 
progress reports to council 


No of progress reports submitted 


All 


Municipal Manager 


New KPI 


Minutes of council during which 
reports was discussed 


Percentage 


100 


Officeof the Municipal Manager | 


To manage the municipality to 
effectively deliver services within the 
legal framework 


Office of the M unicipal Manager 


To diversify the economic 
base of the municipality 
I through industrialisation, 

: whilst at the same time 
I nurturing traditional 
I economic sectors 


Attend the Industrial Development Zone Forum 


No of meetings 


All 


Municipal Manager 


New KPI 


Minutes of forum meetings with 
attendance register 


Number 


I To manage the municipality to 
I effectively deliver services within the 
j legal framework 


I To ensure compliance 
i with the tenets of good 
i governance as prescribed 
i by legislation and best 
! practice 


Develop a medium to long term office 
accommodation strategy 


% completed 


All 


Municipal Manager 


Office of the Municipal Manager 


To manage the municipality to 
effectively deliver services within the 
legal framework 


Office of the Municipal Manager 


10 


I To ensure compliance i 
with the tenets of good I 
governance as prescribed: I 
by legislation and best i 
practice i 


Maintain an unqualified audit opinion 


% of target reached 


All 


New KPI 


Minutes of council during which 
reports was approved 


Percentage | 100 


100 : 


Municipal Manager 


100 % 


Report of the Auditor-General 


Percentage 


100 


j To ensure compliance, j 

To manage the municipality to i with the tenets of good i 

„ . Develop an action plan to address the top 10 

effectively deliver services within the | governance as prescribed i , , 

, ,, . i . . . ,, 1 municipal risks 

legal framework ! by legislation and best | 

practice j 


100 i 


100 i 100 


100 


100 


Number of plans 


Ail 


Municipal Manager 


New KPI 


Approved action plan 


Number 


Office of the M unicipal Manager 


11 


To manage the municipality to 
effectively deliver services within the 
legal framework 


To ensure compliance 
with the tenets of good 
governance as prescribed 
by legislation and best 
practice 


Implement internal and external anti-corruption j 
awareness initiatives I 


Number of initiatives 


All 


Municipal Manager 


New KPI 


Copies of reports and 
documentation circulated 


Number 


Office ofthe Municipat Manager j 12 


To implement and maintain a 
performance management system 
complaint with legislation 


An effective, efficient and | 
sustainable 

developmental oriented 
municipal administration 


Implement an individual performance 
management system 


Up to "T" post level implemented 


All 


Municipal Manager 


T12 


Report generated from PMS 
system 


Number 


1 I 


12 


12 


T8 


T6 


T2 


Office of the Municipal Manager 


13 


To implement and maintain a 
performance management system 
complaint with legislation 


An effective, efficient and 
sustainable 

developmental oriented 
municipal administration 


Review the performance of the municipality to 
identify early warning signs and implement 
, corrective measures 


Number of performance reports submitted to council 


All 


Municipal Manager 


Minutes of council during which 
reports was discussed 


Number 


1 i 


Office of the Municipal Manager i 15 


Continuously review the accountable 
and 

transparent 

governance processes as per the RBAP 


To ensure compliance 
: with the tenets of good 
governance as prescribed 
by legislation and best 
practice 


I Compile the Risk based audit plan and submit to 
i Audit committee for approval 


Plan approved 


All 


Municipal Manager 


100 % 


Minutes of Audit committee 
during which was approved 


Percentage 


100 


100 


100 100 100 


100 


Officeof the Municipal Manager 16 


I Continuously review the accountable 
! and 

! transparent 

! governance processes as per the RBAP 


I To ensure compliance i 

i • 

; with the tenets of good j 
: governance as prescribed | 
I by legislation and best I 
! practice 


implement the Risk based audit plan 


% of planed audits completed 


All 


Municipal Manager 


100% 


i RBAP and progress reports i 
! submitted to the Audit committee i 


Percentage 


100 


40 


100 i , 100 100 100 100 


office ofthe Municipal Manager j 17 


Continuously review the accountable 
and 

transparent 

governance processes as per the RBAP i 


To ensure compliance i 
with the tenets of good i 
governance as prescribed j 
by legislation and best | 
practice 


Complete the Internal Audit Quality assurance 
review 


% completion 


All 


Municipal Manager 


New KPI 


; Quality review progress reports ; Percentage 


50 


50 


100 


Office of the Municipal Manager \ 85 


i ' To diversify the economic i 

j To create an enabling environment for | base of the municipality j 
i the promotion of economic ! through industrialisation, | 
'development as well as tourism and thej whilst at the same time i 
j elevation of the industrial potential nurturing traditional 
j economic sectors 


Review LED strategy by 30 June 2013 


; Completed 


All 


Municipal Manager 


Current strategy 


i Minutes of council meeting during | 
which was approved 


Percentage 


100 


100 


Office ofthe Municipal Manager j 86 


I : To diversify the economic ■ 

; To create an enabling environment for : base of the municipality ' 

: the promotion of economic : through industrialisation, ! Develop a Corporate social investment strategy by 

;development as well as tourism and thei whilst at the same time | 31 March 2013 

; elevation of the industrial potential ' nurturing traditional I 

i economic sectors 


% Developed 


All 


Municipal Manager 


100 % 


Minutes of council meeting during | 
, which was approved 


Percentage 


100 


100 
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Office of the Municipal Manager 

1 88 

1 

^ To create an enabling environment for 
the promotion of economic 
development as well as tourism and the 
; elevation of the industrial potential 

' To diversify the economic 

I base of the municipality 
j through industrialisation, 

1 whilst at the same time 
nurturing traditional 
economic sectors 

i 

1 Develop a Tourism strategy by 30 June 2013 

i % Completed 

j All 

i 

1 

1 

Municipal Manager 

1 

i 

i 100% 

j 

j Minutes of council meeting during 
; which was approved 

1 

! 

1 Percentage 

1 ! 

i ! 1 

! i 1 

1 100 

i 

1 

1 

1 100 



1 . 
i 


: 19 

Office of the Municipal Manager 

1 

1 92 

1 

1 

I To provide a support basis for the 

1 implementation of !DP priorities 

i 

To diversify the economic 
base of the municipality 
! through industrialisation, 

1 whilst at the same time 
i nurturing traditional 
economic sectors 

Do a needs analysis of an integrated centralised 
municipal information system and compile a 
i report with recommendations by 31 March 2013 

1 % Completed 

j 

i 

! 

1 Afl 

j 

1 1 

1 

j Municipal Manager 

1 New KP! 

1 

1 

I 

1 Reports with recommendations 

I submitted 

i 

Percentage 

! 

1 ^ i 

1 i ‘ 

j 100 : : 

1 

j 100 


j 


t ^ 

1 : 

; 20 

i 

Office of the Municipal Manager 

I 

i 94 

— 

i 

To provide a support basis for the 
implementation of IDP priorities 

j 

To diversify the economic 
i base of the municipality 
! through industrialisation, 
whilst at the same time 
nurturing traditional 
j economic sectors 

i Complete the community skills audit and verify 
their information (persons verification) 



1 No of people verified 

1 All 

j 1 

j 

j 

1 Municipal Manager 

j 2000 persons/annum 

1 Application verification on 

electronic database 

i 

Number 

i 

i ' i 

2000 i : 

! ■ : 

I i ! 

i ' 

! 1 ; 

1000 

i 

j 

j 

1000 

i 

1 

1 I 

i I 

1 i 

1 

1 

i ^ 

■ 21 

Office of the Municipal Manager 

! 

95 

! 

i 

j 

1 To provide a support basis for the 

1 implementation of IDP priorities 

1 

- To diversify the economic 
: base of the municipality 
; through industrialisation, 

1 whilst at the same time 
nurturing traditional 

economic sectors 

t 

1 Submit skills audit reports with recommendations 
to Council 

No of reports submitted 

i 

i 

All 

{ 

1 

i 

1 Municipal Manager 

1 

! New KPi 

-j 

1 

Minutes of council meeting during 
which was discussed 

j 

' Number 

i ' ’ 

i i ; 

i 

1 2 : : 

1 ^ > 

1 

-j 

i 

1 

1 

j 



;• 


: 22 

Planning and Strategic Services 

1 100 

To implement, monitor and manage 
the regulatory legal framework with 
regard to building operations 

To develop safe, 
integrated and 
sustainable 
: neighbourhoods 

Approve building plans within 30 days for 
buildings less than 500m2 and 60 days for 

1 buildings larger than 500m2 after all information 
required is correctly submitted 

% Approved 

j All 

i 1 

j 

1 

I Director: Planning and 

1 Strategic Services 

j 

! 90% 

‘ Workflow management system 
and/or building plan register 

Percentage 

1 ,• : 

1 90 90 

90 

1 

I 90 

: 90 


90 

90 

! 90 

: 90 i 

; 23 

Planning and Strategic Services 

j 

101 

To implement, monitor and manage 
the regulatory legal framework and SDF 
to achieve a balanced urban and 

natural environment 

To develop safe, 
integrated and 
sustainable 
neighbourhoods 

Process land use applications within 120 days 
after receipt of all outstanding and relevant 
information and documents 

% Of applications evaluated 

i 

i 

1 

All 

1 1 

! 

i 

Director: Planning and 
Strategic Services 

i 

1 

j 

1 

! 100% 

i 

Workflow management system 
and/or evaluation reports 

Percentage 

100 100 

I 

: ; : 

: 

; 

100 

T 

1 

1 100 

j 

! 100 

1 

100 

; 100 

j 

100 

i 100 i 

j 1 

24 

Planning and Strategic Services 

102 

' 

To implement, monitor and manage 
the regulatory legal framework and SDF 
to achieve a balanced urban and 

natural environment 

To develop safe, 
integrated and 
sustainable 
neighbourhoods 

Finalise the Integrated Zoning Scheme 

% Completed 

AH 

1 

Director: Planning and 
Strategic Services 

New KPI 

Progress report submitted to 
director 

Percentage 

! ; 

I : 

50 



so 

100 




25 

i 

Planning and Strategic Services 

103 

Promote the conservation of the 
environment and facilitating 
responsible spatial development and 
use of resources 

To develop safe, 
integrated and 
sustainable 
neighbourhoods 

. 

Facilitate provincial certification for Spatial 
development framework 

Certification received 

All 

1 

Director: Planning and 
Strategic Services 

. 

. 

New KPI 

Letters and documentation to & 
from WCPG (DEADP) 

Percentage 

100 





100 



, 



i 

i 

26 

i 

Planning and Strategic Services 

104 

Promote the conservation of the 
environment and facilitating 
responsible spatial development and 
use of resources 

To develop safe, 
integrated and 
sustainable 
neighbourhoods 

Facilitate the Saldanha Environmental Protection 
Agency 

No of progress reports 

All 

1 

— 

' 

Director: Planning and 
: Strategic Services 

New KPI 

Legal confirmation, 
correspondence from DEADP and 
inaugural meeting 

' 

Number 

2 


1 

1 





. 


27 

! 

Community Services 

381 

To render a library service, facilitate 
awareness and promote education 

To develop safe, 
integrated and 
sustatnabie . 
neighbourhoods 

Build new libraries 

Number of new libraries 

9;11 

1 

Director: Community 
Services 

■ 

Phase 1 of the new library 

• 

Completion certificate 

Number 

1 




1 



. 


1 

i 

: 28 

Community Services 

382 

To render a library service, facilitate 
awareness and promote education 



To develop safe, 
integrated and 
sustainable 
neighbourhoods 

Upgrade the existing libraries 

Number of libraries 

5;7 

6;8 

Director: Community 
Services 

■ 

, 

Upgrade Saldanha with 3 air corns 

Invoice and payment certificate 

Number 

2 





2 


1 

1 

1 

1 

1 

i 

1 29 

1 

! 

Community Services 

387 

To render a library service, facilitate 
awareness and promote education 

To develop safe, 
integrated and 
sustainable 
neighbourhoods 

Lodge awareness programmes through 
exhibitions 

Number of exhibitions per month 

All 

1 

' 

Director: Community 
Services 

100 

Monthly report and photos 

Number 

120 


30 

30 

30 

30 

120 

120 

120 

j 

i 

1 

120 1 

: 30 

Community Services 

388 

To render a library service, facilitate 
awareness and promote education 

To develop safe, : 
integrated and 
sustainable 
neighbourhoods 

Enhance access to internet facilities in libraries 

Number of libraries per year 

■ 

12 

12 

Director: Community 

Services 

1 

’ 

i 

Signed MOU 

Number 

1 





1 

1 

1 

1 

■ 

1 j 

i 31 

Community Services 

389 

. 

To render a library service, facilitate 
awareness and promote education 

To develop safe, 
integrated and 
sustainable 
neighbourhoods 

' , ' ' 

Enhance access to library facilities for rural areas 
and informal settlements 

Number of mobile libraries established 

All 

1 

Director: Community 

Services 

0 

Signed MOU 

' 

Number 

2 





0 

2 

t 

2 

j 

2 

— ' ^ 1 

2 1 

I 32 

Community Services 

390 

To manage and maintain municipal 

resorts 

To diversify the economic 
base of the municipality: 
through industrialisation, 
whilst at the same time 
nurturing traditional 
economic sectors 

Draft a resort management plan for each resort by 
the end of June 

Number of plans 

All 

1 

■ 

Director: Community: 
Services 

■ 

New KPi 

Plan submitted to Council 

Number 

■ 

^ , 

5 

■ 


1 



i 

i 

; 

1 

i 

i 


1 

j 

t 

i 

1 

1 

33 

! 

■ 

■ 

Community Services 

. 

392 

To manage and maintain municipal 

resorts 

To diversify the economic 
base of the municipality 
through industrialisation; 
whilst at the same time 
nurturing traditional 

economic sectors 

Upgrade and maintain the municipal resorts by 
the end of June 

Number of projects 

All 

1 

: ■ 

' 

• 

Director: Community 

Services 

.. 

, 

■ ' ■ . ■ ■■■ 

. . 

New KPI 

. I 

1 

Project plan, progress reports 1 

1 

1 

: 

— — 

Humber 

"i 

22 


\ 

1 

1 

1 

— — - 

: 

: 

; 

1 

i 

I 

22 

8 

8 ; 

6 

5 

1 

j 

1 

34 

i 

j 

1 

Community Services 

■ 

421 

To maintain the cemeteries in the 
municipal area 

To develop safe, 
integrated and 
sustainable 
neighbourhoods 

Upgrade and maintain the cemeteries 

— ^ \ 

Number of projects 

All 

1 

■ 

i 

( 

■ 

Director: Community 
Services 

• 

New KPI 

i 

Progress reports 

' 

Number 

■ 

4 


1 

1 

; 

] 

I 

1 

i 

i 

1 

■ 

4 

i 

I 

2 

1 

2 1 

i 

. 

2 

2 

1 

j 

1 

I 

1 

Community Services 

436 

■ , 

To maintain the parks and open spaces 
in the municipal area 

To develop safe, 
integrated: and 
sustainable 
neighbourhoods 



Develop new parks and open spaces by the end of 
June 

Number of projects 

All 

1 

; 

: 

; 

. 

Director: Community 
Services 

New KP! 

] 

i 

Progress reports i 

■ 

i 

1 

! 

i 

Number 

5 


1 

1 

■ 

i 

i 

1 

i 

! 

5 

i 

1 

5 i 

i 

2 

2 

1 

i 

; 36 

Community Services 

452 

To maintain the parks and open spaces 
in the municipal area 

To develop safe, 
integrated and 
sustainable 
neighbourhoods 

Investigate interest of communities to "Adopt a 
park" by the end of June 

% completion 

All 

i 

! 

1 

! 

Director: Community 
Services 

New KPi 

— 

1 

Report submitted to Council ; 

■ 

Percentage 

^ 

100 




1 

100 



f 


i 37 

Community Services 

454 

To maintain the parks and open spaces 
in the municipal area 

To develop safe, 
integrated and 
sustainable 
neighbourhoods ; 

Develop and upgrade all sport grounds by the end 
of June 

Number of projects 

All 

1 1 
j 

Director: Community 
Services i 

New KPI 

Progress reports 

Number 

3 ■ ; : 

) 

I 

1 

1 

i 

3 

8 ; 

8 

12 

i 

3 

; 38 

Community Services 

: 

482 

(. 

Management, promotion and : 

implementation of social projects, 
initiatives and programmes 

To develop safe, 
integrated and j 

sustainable i 

neighbourhoods I 

Develop a poverty alleviation policy by the end of | 
June 

i 

1 

1 

% Completed 

i 

All 

i 

1 1 

1 

Director: Community j 
Services 1 

New KPI ! 

Council resolution 

Percentage 1 

I 

100 


i 

1 

100 

1 

1 



: 39 

Community Services 

j 

1 

483 1 

Management, promotion and 
implementation of social projects, 1 
initiatives and programmes 

To develop safe, i 

integrated and ; 

sustainable i 

neighbourhoods j 

Review the draft HiV/Aids policy by the end of i 
June 1 

i 

1 

% Completed 1 

j 

1 

Alt 

1 i 

Director: Community | 
Services i 

1 

New KPi 1 

Council resolution 

1 

Percentage ! 

j 

100 : : 


' 

100 

; 

i 


1 

i 

40 

Community Services i 

1 

j 

1 

i 

484 1 

Management, promotion and 
implementation of social projects, 
initiatives and programmes 

1 

To develop safe, 
integrated and | 

sustainable i 

1 

neighbourhoods | 

Special Events within municipal areas 

1 

Number of Special events held i 

} 

I 

i 

All i 

1 j 

Director: Community i 
Services ; 

New KPI 1 

Events programmes and reports i 

Number i 

5 i i ; ; 

1 

s 

5 

5 

1 

5 

5 

1 

41 

1 

j 

1 

Community Services I 

i 

I 

j 

485 1 

1 

i 

Management, promotion and ! 

implementation of social projects, 
initiatives and programmes 1 

To develop safe, 
integrated and | 

sustainable 
neighbourhoods 

Establish a youth/ junior council by the end of | 
June 

Established by the end of June 

I 

All j 

1 

i 

1 

j 

j 

Director: Community i 
Services i 

New KPI i 

Council resolution 

[ 

Humber j 

: • 1 i 

1 i 

1 : j i 1 

i ■ i ! 

: • . -1 

i 

1 




j 

j 

42 

i 

Community Services 1 

i 

1 

486 i 

Management, promotion and i 

implementation of social projects, | 

initiatives and programmes ; 

To develop safe, 
integrated and 
sustainable 
neighbourhoods 

Develop an integrated sport development ; 
strategy by the end of June 

% Completed 1 

1 

All 

1 1 

Director: Community j 
Services i 

1 

New KPI ! 

Council resolution 

Percentage 

100 ! ■ : i 

I 

100 





43 

Community Services j 

487 

Management, promotion and 
implementation of social projects, 
initiatives and programmes | 

To develop safe, 
integrated and 
sustainable 
neighbourhoods 

i 

implement street sport holiday programmes Number of programmes | 

Ail 

i 

1 

^ I 

i 

Director: Community | 
Services 

New KPI 

1 1 

Holiday programme and report ^ Number I 

; 1 

2 ; 1 ; 


1 


2 

2 ; 

2 

2 : 
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: 44 

Community Services 

488 

Management, promotion and 
implementation of social projects, 
initiatives and programmes 

To develop safe, 
integrated and 
sustainable 
neighbourhoods 

1 

Develop a social relief of distress policy by the end 
of June 

% Completed 

' 

Al! 

1 

: 

Director: Community 

Services 

New KP! 

Council resolution 

Percentage 

! * ■ 

100 1 1 

I 

i 

100 

j 

1 : 

I i 

1 ; 
j \ 


i 


; 45 

: 46 

Community Services 

490 



To provide low cost housing to 
qualifying households 

To develop safe, 
integrated and 
sustainable 
neighbourhoods 

■ 

Saldanha Bay Rectification Program: 50 Units 

Number of houses 

All 

1 

Director: Community 
Services 

30 units in West bank 

Approval letter from Prov. Depart. 

Number 

50 i ‘ 

i I 

! i 

1 ! 

! 

j 

; 

1 

■ 

■ 

: 

i 

50 

' ; 5 

i ; 




Community Services 

496 

To provide low cost housing to 
qualifying households 

To develop safe, 
integrated and 
sustainable 
neighbourhoods 



Housing: Middelpos (551 Units Consolidation 
Phase) Top structure 

Number of houses 

1 

2 

Director: Community 
Services 

150 Completed 

Completion certificate 

Number 

1 i 
! : 

551 

; ( 



551 

; 




47 

Community Services 

500 

To provide low cost housing to 
qualifying households 

To develop safe, 
integrated and 
sustainable 
neighbourhoods 

Housing: PHP George Kerrdige : 978 Units : Top 
Structures 

Number of houses 

9 

10 

Director: Community 
Services 

83 units in progress 

Completion certificate 

Number 

1 ; 

i 1 

342 1 i 



978 

i 342 

— 

294 


— 

48 

49 

Community Services 

501 

To provide low cost housing to 
qualifying households 

To develop safe, 
integrated and 
sustainable 
neighbourhoods 

Basic services for new houses 

Number of houses 

All 

1 

Director: Community 
Services 


Completion certificate 

Number 

1453 

: j 



1453 

524 

410 


750 

Community Services 

507 

To provide traffic, law enforcement & 
fire protection services ito the 
legislation 

To develop safe, 
integrated and 
sustainable 
neighbourhoods 

Upgrade and replace vehicles in the Community 
Services directorate 

Number of vehicles replaced 

All 

1 

Director: Community 
Services 

2 

Delivery notes 

Number 

2 

! 

2 



3 

1 

1 

2 

50 

Community Services 

514 

To provide traffic, law enforcement & 
fire protection services ito the 
legislation 

To develop safe, 
integrated and 
sustainable 
neighbourhoods 

Implement AARTO 

Number of MOU's signed 

1 

All 

1 

Director: Community 
Services 

0 

Signed MOU 

1 

Number 

; 

; 

2 

; 

; 

5 

; 

; 1 

i 

i 

2 




1 



51 

Community Services 

515 

To provide traffic, law enforcement & 
fire protection services ito the 
legislation 

To develop safe, 
integrated and 
sustainable 
neighbourhoods 

Implement awareness campaigns of AARTO 

Number of campaigns 

' 

All 

1 

: 

Director: Community 
' Services 

2 

j 

newspaper report 

Number i 

j 

j 

13 

3 ; 

3 ■ 

3 i 

4 













: 




j 


; i 


i 

i ; : 





52 


I 53 


54 


! 55 


56 


57 


58 


59 


60 


i 61 


62 


63 


64 


65 


Community Services 


; To provide trafficjaw enforcement & ! 
516 fire protection services ito the 

legislation 


Community Services 


To develop safe, 
integrated and 
sustainable 
neighbourhoods 


Implement road safety awareness education for | 
the community 


Number of sessions 


All 


To provide traffic, law enforcement & 
517 I fire protection services ito the 
legislation 


Director: Community 
i Services 


Visiting register, reports from 
school 


Number 


16 


16 


16 


16 


16 


To develop safe, 
integrated and 
sustainable 
neighbourhoods 


Community Services 


I To provide traffic, law enforcement & 
518 I fire protection services ito the 
I legislation 


To develop safe, 
integrated and 
sustainable 
neighbourhoods 


Optimal collection of fines issued for the financial i 
year i 


% of fines collected 


All 


Law Enforcement initiative to decrease incidents 
affecting traffic safety 


Number of road blocks 


All 


Community Services 


i To provide traffic, law enforcement & | 
519 ! fire protection services ito the j 

I legislation I 


To develop safe, 
integrated and 
sustainable 
neighbourhoods 


Director: Community 
Services 


i Director: Community 
I Services 


35% 


Payments received from TCS | 
system 


Percentage 


40 


20 


Roosters 


Number 


I Participate in annual Safely Home Programme 


Number of joint operations 


All 


Community Services 


520 


To provide traffic, law enforcement & 
fire protection services ito the 
legislation 


To develop safe, 
integrated and 
sustainable 
neighbourhoods 


Increase capacity of traffic services to enhance 
safety and optimize revenue collection 


Director: Community 
Services 


24 


Report from depart, of transport 
Prov. 


Number 


Number of staff appointed 


All 


Community Services 


I To provide traffic, law enforcement & 
521 I fire protection services ito the 
legislation 


To develop safe, 
integrated and 
sustainable 
neighbourhoods 


Director: Community t 
Services i 


Appointment letter 


Number 


I Annual review and submission of the Disaster 
i Management Plan for assessment by the District 


% completed 


Community Services 


I To provide traffic, law enforcement & 
522 I fire protection services ito the 
I legislation 


To develop safe, 
integrated and 
sustainable 
neighbourhoods 


Reaction time to emergencies ito fire brigade 
services act (< 13 minutes) average response time 


% Within 13 minutes 


Community Services 


523 


i To provide traffic, law enforcement & 
fire protection services ito the 
legislation 


Financial Services 


106 


To develop safe, 
integrated and 
sustainable 
neighbourhoods 


All 


40 


45 


50 


55 


60 


24 


24 


24 


24 


Director: Community 
Services 


To be submitted in June 


All 


Increase the capacity of fire services 


i An effective, efficient and 

To maintain accountability, financial ] sustainable 

sustainability and viability i developmental oriented 
i municipal administration 


Financial Services 


107 


Number of staff appointed 


Submit financial statements in terms of the 
MFMA by 31 August 


Statements submitted 


All 


All 


Director: Community i 
Services i 

' 1 

1 

1 

100% 

i 

Director: Community 
Services ^ 

NewKPl 


Director: Financial Services 


I An effective, efficient and 

To maintain accountability, financial j sustainable 

sustainability and viability j developmental oriented 
municipal administration 


Financial Services 


108 


Annua! review of Supply Chain Management I 
policy in line with legal requirements by the end j 
of March i 


Plan reviewed 


Reviewed plan submitted to 
Council 


Call centre log sheet 


Percentage 


100 


100 


100 


100 


100 


100 


Percentage 


80 


Appointment letter 


Number 


100% compliance 


! Acknowledgement of receipt by 
the Auditor-General 


80 


80 


80 I 80 


80 


80 


80 


80 


Percentage 


100 


100 


All 


i Director: Financial Services 


Existing approved Supply Chain 
Management Policy 


Minutes of the Council meeting j Percentage 


I An effective, efficient and i 

To maintain accountability, financial | sustainable 

sustainability and viability j developmental oriented I 
j municipal administration j 


Develop a long term Finance and Investment 
Strategy by the end of June 2013 


Strategy developed 


All 


I ; New performance indicator for i 

i Director: Financial Services j 2012/13 ^ Minutes of the Council meeting 


Percentage 


100 


100 i 100 ! 100 


j 100 


100 I 100 


100 


100 


100 


100 


100 


100 100 - 100 100 


Financial Services 


109 


; An effective, efficient and j 

To maintain accountability, financial ; sustainable | Review ail legislative required budget 
sustainability and viability ; developmental oriented | implementation policies by the end of March 
: municipal administration ! 


Number of policies 


Ail 


1 . i Existing approved budget related : 

i Director: Financial Services ! , : Minutesof the Council meeting 

i i policies I 


Number 


10 


10 


10 i 10 


10 i 10 


Financial Services 


110 


i An effective, efficient and j 

To maintain accountability, financial } sustainable | Review insurance portfolio to include provision 
sustainability and viability j developmental oriented j for major disasters by the end of June 
; municipal administration j 


% completed 


All 


Director: Financial Services 


New performance indicator for ^ 
2012/13 I 


Tender document 


Percentage 


100 


100 


100 100 100 


100 


Financial Services 


111 


f An effective, efficient and j Financial viability measured in terms of the 
To maintain accountability, financial | sustainable j available cash to cover fixed operating 
sustainability and viability ! developmental oriented I expenditure ((Available cash+ investments)/ 
i municipal administration I Monthly fixed operating expenditure) 


Ratio achieved 


All 


I Director: Financial Services i 


1.5 


i Annual financial statements 


Number 


1.5 


1.5 


1.5 1.5 1.5 ! 1.5 
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Financial Services 



SJK^TLe'COJ^^t.yL:^r 


,i Financial viabiiity measured in terms of the 
; An effective, efficient and i , , . 

^ . , : . i municipality s ability to meet it s service debt 

To maintain accountability, financial ; sustainable ‘ „ 

^ I, , , , , ! obligations {(Total operating revenue-operating 

sustainabiiity and viability i developmental oriented j „ , , 

. , , . . I grants receivedi/debt service payments due 

1 municipal administration i , ,, , 

i within the year (% 



i An effective, efficient and j 
To maintain accountability, financial i sustainable i 


Financial viability measured in terms of the 
outstanding service debtors (Total outstanding 


j sustainability and viability i developmental oriented I , , 

i service debtors/ revenue received for services) 

i municipal administration i 




Ratio achieved 



p-ugra 1 bilver R) 



1 Director; Financial Services I 


i Director: Financial Services | 




Annual financial statements 


Annual financial statements 


Percentage 


Number i 18 


r- ■ ■ • ■- - 


15 i 15 I 15 I 15 


16 ^ 14 : 12 ; 10 


Financial Services 


: An effective, efficient and I 

To provide affordable services to j sustainable 

indigent household I developmental oriented | 

! municipal administration i 


Provision of free basic water in terms of the I 
equitable share requirements to indigent 
households 


Number of HH receiving free basic water 


: Director; Financial Services I 


Monthly debtors report as part of j 
the Section 71 


6000 ! 6200 ! 6400 ; 6700 ; 7,370 8,107 


8,918 9,809 


Financial Services 


I An effective, efficient and j 
To provide affordable services to | sustainable j 
indigent household i developmental oriented j 

I municipal administration i 


Provision of free basic water in terms of the 
equitable share requirements to indigent 
households 


Quantum of free basic water - R value 


j Director; Financial Services | 


New performance indicator for | Monthly debtors report as part of i 


2012/13 


the Section 71 


Currency | 6001000 ^ I 6001000 j 6001000 i 6001000 1 6001000 1 : 6,601 


7,261 i 7,987 I 8,786 


Financial Services 


I An effective, efficient and j 
To provide affordable services to | sustainable ; 
indigent household | developmental oriented | 

! municipal administration | 


I Provision of free basic sanitation in terms of the 
I equitable share requirements to indigent 
i households 


Number of HH receiving free basic sanitation 


I Director: Financial Services i 


Monthly debtors report as part of 
the Section 71 


6700 i I 6000 i 6200 i 6400 i 6700 i 7,370 ' ; 8,107 8,918 9,809 


Financial Services 


! An effective, efficient and 

To provide affordable services to sustainable 

indigent household developmental oriented 

I municipal administration 


Provision of free basic sanitation in terms of the i 
equitable share requirements to indigent j 

households I 


Quantum of free basic sanitation - R value 


i Director: Financial Services i 


New performance indicator for | Monthly debtors report as part of 


2012/13 


the Section 71 


Currency 


1 4112000 i 4112000 i 4112000 ! 4112000 1 i 4,523 i 4,975 i 5,473 i 6,020 


Financial Services 


i i An effective,: efficient and i 

; - I 

I To provide affordable services to I sustainable ! 

[ i • i 

I indigent household i developmental oriented i 

i i municipal administration i 


Provision of free basic electricity in terms of the i 
equitable share requirements to indigent j 

households I 


Number of HH receiving free basic electricity 


I Director: Financial Services; 


Monthly debtors report as part of | 
the Section 71 


6000 I 6200 I 6400 ! 6700 


7,370 I 8,107 i 8,918 j 9,809 


Financial Services 


; An effective, efficient and i 
To provide affordable services to | sustainable i 
indigent household i developmental oriented j 

i municipal administration * 


Provision of free basic electricity in terms of the 
equitable share requirements to indigent 
households 


Quantum of free basic electricity - R value 


i Director; Financial Services i 


1 New performance indicator for | Monthly debtors report as part of | 


2012/13 


the Section 71 


Currency 


3698000 1 i 3698000 i 3698000 i 3698000 1 3698000 i 4,068 | 4,475 { 4,923 I 5,415 


Financial Services 


i An effective, efficient and 1 
To provide affordable services to • sustainable | 
indigent household i developmental oriented I 

I municipal administration j 


Provision of free basic refuse removal in terms of I 

the equitable share requirements to indigent | Number of HH receiving free basic refuse removal 
households I 


: Financial Services; 


Monthly debtors report as part of i 
the Section 71 i 


5000 I 5000 i 5000 i 5000 i | 5,500 | 6,050. ^ 6,655 


Financial Services 


i 

i An effective, efficient and i . , , , 

^ ! Provision of free basic refuse removal in terms of 

To provide affordable services to sustainable j , 

... , , ,, I . , , . , ! the equitable share requirements to indigent 

indigent household ■ developmental oriented i 

I . i households 

i municipal administration i 


Quantum of free basic refuse removal - R value 


r; Financial Services i 


New performance indicator for | Monthly debtors report as part of | 


2012/13 


! the Section 71 


Currency 


6889000 1 6889000 1 6889000 j 6889000 [ : 7,577 i 8,335 j 9,169 : 10,086 


Financial Services 


; An effective, efficient and 

To provide affordable services to i sustainable 

indigent household i developmental oriented 

i municipal administration 


Indigent awareness campaigns held 


Number of campaigns 


I . r 1 Advertisement m the local i 

i . . . 1 New performance indicator for i 

I Director; Financial Services ) 2012/13 i | 

I } of the ward committee meeting I 


1 j 1 i 1 


Financial Services 


Financial Services 


Financial Services 


; An effective, efficient and j 
sustainable i 

To sustain municipal financial viability i , , , , i Achieve payment percentage of at least 96% 

j deveiopn ental oriented i 

i municipal administration i 


j i An effective, efficient and ( 

I To maintain accountability, financial j sustainable ! 
i sustainability and viability j developmental oriented i 
i ; municipal administration ! 


Complete General Valuation Roil for 
implementation 30 June 


I An effective, efficient and 

To maintain accountability, financial j sustainable Complete Supplementary Valuation Roll for 

sustainability and viability | developmental oriented implementation in December and June 
; municipal adnninlstration | 


Payment % 


% Completed 


i Director: Financial Services i 


Monthly debtors report as part of 
the Section 71 


! „ I Last general valuation completed i 

1 i Director; Financial Services j in 2010 Signed general valuation roll 


; . I Supplementary Valuation I 

U- -X r- • ■ i 1 .J • u • : Signed supplementary valuation 

! Director; Financial Services; completed during December in ! 

i I 2011 I 


Percentage 


Percentage 


96 : 96 ; 96 


100 i 100 100 100 100 


Technical Services 


I To diversify the economic! 

I To create an enabling environment for base of the municipality j 

I the promotion of economic through industrialisation, { Temporary job opportunities created in terms of 

I development as well as tourism and the whilst at the same time ! EPWP projects 

! elevation of the industrial potential nurturing traditional s 
i economic sectors i 


Number of tempory jobs opportunities created 


iOirector: Technical Services! 


EPWP statistics submitted 


ISO ! 20 i 20 i 60 


250 250 250 250 


Technical Services 


i To manage, develop, upgrade and 
; maintain all municipal buildings and 
j facilities 


To develop safe, 
integrated and 
sustainable 
neighbourhoods 


Completion of phase 2 of Stone wall - Sea View | 
Park Langebaan to secure residents by the end of j 
March 


% Completed 


! New performance indicator for i 

7 I Director: Technical Services! Certificate of completion 

i i 2012/13 


Percentage 
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82 

Technical Services 

36 ! 

To manage, develop, upgrade and 
maintain all municipal buildings and 
facilities 

To develop safe, 
integrated and 
sustainable 
neighbourhoods 

Upgrade/Maintain municipal buildings within 
budget available for the financial year 

Number of projects completed 

AN 

1 

Director: Technical Services 

New performance indicator for 
2012/13 

Certificate of completion for 
contracted out projects and works 
orders for internal completed 
projects 

Number 

13 



4 

4 

5 

1 



i 2 

83 

Technical Services 

53 : 

To manage, develop, upgrade and 
maintain all municipal buildings and 
facilities. 

To develop safe, 
integrated and 
sustainable 
neighbourhoods 

Building of public toilets in Langebaan to make 
provision for increase in visitors 

Number of sites 

All 

1 

Director: Technical Services 

New performance indicator for 
2012/13 

Certificate of completion 

Number 

1 




1 

2 

1 : 1 i 

84 

Technical Services 

65 

To manage, develop, upgrade and 
maintain all municipal buildings and 
facilities 

To develop safe, 
integrated and 
sustainable 
neighbourhoods 

Construction of new Multipurpose Centre in 
White City Saldanha by the end of June to provide 
for community facilities 

% completed 

All 

1 

Director: Technical Services 

New performance indicator for 
2012/13 

Samras: Spending of budget 

Percentage 

50 




50 




85 

Technical Services 

126 

To provide a quality electricity supply, 
manage demand and maintain existing 
infrastructure 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

Management of electrical provisioning system 
(limit to 15%) 

% of electricity unaccounted for 

All 

1 

Director: Technical Services 

10% 

Annual financial statements and 
SAMRAS monthly reporting 

Percentage 

15 

i 



15 ^ 14 

13 

12 

12 

86 

Technical Services 

127 

To provide a quality electricity supply, 
manage demand and maintain existing 
infrastructure 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

Provide electricity (at least min. service level) to 
all households 

Number of households 

All 

1 

Director: Technical Services 

21500 

SAMRAS and LTRON reports 

Number 

22368 

; 

: 21400 

21425 

21450 

22368 

22,468 ; 22,568 

22,668 

22,768 

: 87 

Technical Services 

129 

To provide a quality electricity supply, 
manage demand and maintain existing 
infrastructure 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

Maintenance on electricity distribution network 
with approved capital projects 

Number of projects 

All 

1 

Director: Technical Services 

1 

14 

On-Key and SAMRAS reports 

Number 

14 


2 

2 

5 

5 

14 

16 

15 

15 

; 88 

Technical Services 

150 

To provide a quality electricity supply, 
manage demand and maintain existing 
infrastructure 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

Upgrade of electricity distribution network to 
cater for new growth 

Number of projects 

All 

1 

. 

Director: Technical Services 

10 

On-Key and SAMRAS reports 

Number 

10 


3 

7 

0 

0 

12 

14 

10 

9 i 

89 

Technical Services 

168 

To provide a quality electricity supply, 
manage demand and maintain existing 
infrastructure 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

Compilation of Asset Management Plan for 
electricity 

% completed 

All 

1 

Director: Technical Services 

New performance indicator for 
2012/13 

On-key maintenance plan 

Percentage 

50 


10 

20 

40 

50 

100 


i 

; 90 

1 

Technical Services 

169 

To provide a quality electricity supply, 
manage demand and maintain existing 
infrastructure 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

Compilation of Electricity Master Plan (at least 
50% completed by the end of June) 

% completed 

All 

1 

Director: Technical Services 

80% 

Master Plan 

Percentage 

50 


10 

20 

40 

50 100 




91 

Technical Services 

170 

To provide a quality electricity supply, 
manage demand and maintain existing 
infrastructure 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

■ 

Execution of a electricity meter audit as part of 
the compilation of the master plan 

% completed 

All 

1 

Director: Technical Services 

' 

50% 

Meter audit report 

Percentage 

60 


5 

20 

35 

60 j 1 100 

j 1 



{ 

i 92 

Technical Services 

171 

To provide a quality electricity supply, 
manage demand and maintain existing 
infrastructure 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

Green energy and energy saving awareness 
initiatives 

Number of initiatives per year 

All 

1 

. 

■ 

Director: Technical Services 

, 

' 

1 

LED / CFL Lights 

Number 

, 

1 


0 

1 

0 

1 1 

i j 

j 1 

0 1 i 1 

i 1 

1 

1 

1 ; 

93 

Technical Services 

172 

To provide a quality electricity supply, 
manage demand and maintain existing 
infrastructure 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

Planned electricity repairs and maintenance 
within the maintenance budget approved 

% of maintenance budget spent 

All 

1 

' 

Director: Technical Services 

95% 

On-Key and SAMRAS reports 

Percentage 

95 


10 

50 

80 

95 ; ^ 95 

i 

95 

95 

95 

! 94 

Technical Services 

173 

To provide a quality electricity supply, 
manage demand and maintain existing 
infrastructure 

To develop safe, 
integrated and 
sustainable 
neighbourhoods 

Provide new street lights in identified areas for 
the financial year 

Number of projects 

■ 

■ 

Ail 

1 

■ 

'• 

Director: Technical Services 

11 

■ 

Completion certificate 

Number 

11 


2 

2 

4 

! : 

! 

I 1 

3 16 

16 

16 

j 

i 

1 

16 1 

95 

Technical Services 

194 

To provide a quality electricity supply, 
manage demand and maintain existing 
infrastructure 

To develop safe, 
integrated and 
sustainable 
neighbourhoods 

Provide new high mast lights in identified areas 
for the financial year 

Number of Projects 

All 

1 

Director: Technical Services 

6 

Completion certificate 

Number 

6 



6 


i 1 

2 

2 


96 

i 

1 

Technical Services 

205 

To render a compliant solid waste 
management service at the required 
National standards 

. 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

■ : 

' 

Refuse removed at least once a week for 

households 

Number of households 

All 

1 

■ ■ ■ ■ ' 

Director: Technical Services 

: 

23568 

SAMRAS reports 

Number 

23568 


23568 

23568 

■ 

23568 

23568 : : 23,586 

23,586 

23,586 

23,586 ! 

" J _ " 

Technical Services 

206 

' 

To render a compliant solid waste 
management service at the required 
National standards 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

Recycling awareness programmes at schools, 
institutions, communities 

Number of awareness programmes 

All 

1 

' 

■ 

Director: Technical Services 

■ 

■ ■ ■ . 

10 

Programme reports & photo's 

Number . 

■ 

■ 

10 


2 

2 

3 

I [ 

1 i 

3 1 1 20 

30 

. 

40 

50 i 

Technical Services 

207 

To render a compliant solid waste 
management service at the required 
National standards 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

Decrease the % of waste received at the landfill 

sites 

% of waste landfilled 

Alt 

1 

' • 

Director: Technical Services 

95% 

Weighbridge reports 

Percentage 

95 


10 

20 

60 

95 ! i 95 

1 1 
i 

95 

95 

j 

95 

1 99 

i 

Technical Services 

208 

To render a compliant solid waste 
management service at the required 
National standards 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

Attendance of staff of the Waste Management 
Courses developed by CPUT 

Number of staff 

All 

1 

Director: Technical Services 

15 

Reports from Training Institutions 

Number 

15 


0 

0 

7 

8 

1 

: 15 

i 

: 



j 

1 

1 100 

1 

1 

Technical Services 

209 

To render a compliant solid waste 
management service at the required 
National standards 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

100% compliance with all the requirements in 
terms of the annual audit of landfill and waste 

transfer stations 

Number of compliance reports received 

All 

1 

Director: Technical Services 

4 

Reports from WCDM & DEADP 

- 

Number 

4 


1 

1 

1 

1 

4 

: 

4 

4 

i 

4 i 

i 

i 

i 

i 

! 

j 

1 101 

i 

1 

Technical Services 

210 

To render a compliant solid waste 
management service at the required 
National standards 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

Ward clean-up programmes implemented, 
registered and reported on National Public Works 
Reporting Systems 

Number of programmes 

Al! 

1 

Director: Technical Services 

5 

EPWP Projects registered and 
reported on 

Number 

5 


1 

1 

1 

2 

; 

5 

10 

10 

10 1 

^ 102 

Technical Services 

211 

To render a compliant solid waste 
management service at the required 
National standards 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

Upgrade and replace moveable assets with 
approved capital projects 

Number of vehicles replaced 

All 

1 

Director: Technical Services 

i 

New performance indicator for 
2012/13 

Vehicle Tender Awarded and 
delivery note 

Number 

3 


0 

0 

1 

2 

3 

2 


1 : 

! 

! 103 

Technical Services 

219 

To render a compliant solid waste 
management service at the required 
National standards 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

implement actions to comply to matters identified 
in the registered waste facility audits 

Number of actions 

All 

1 

Director: Technical Services 

■ 

New performance indicator for 
2012/13 

DEADP Audit Report 

Number 

13 


0 

5 

5 

3 

1 3 

1 

1 

j 

1 104 

Technical Services 

238 

To render a compliant solid waste 
management service at the required 
National standards 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

Refurbish solid waste depot to comply with the 
requirements of health and safety and to 
maintain the property and buildings with 
approved capital projects 

Number of projects completed 

All 

1 

Director: T echnical Services 

■ 

New performance indicator for 
2012/13 

Tender awarded 

Number 

4 

— 

0 

2 

0 

2 

1 




■ 105 

Technical Services 

244 

To render a compliant solid waste 
management service at the required 
National standards 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

Maintenance of the property and buildings at the 
landfill sites with the approved capital projects 

Number of projects 

All 

1 

Director: Technical Services 

New performance indicator for 
2012/13 

Tender awarded 

Number 


0 

0 

0 

1 : 




; 106 

Technical Services 

246 

To manage and protect the 
environment in terms of the required 
legislation 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

implement priorities of the approved Integrated 
Waste Management Plan 

Number of priorities implemented 

All 

1 

Director: Technical Services 

New performance indicator for 
2012/13 

IWMP Document 

Number 

1 

1 0 

0 

0 

■ 1 ; 1 

1 

1 

: 1 

' 107 

i 

i 

Technical Services 

247 

To manage and protect the 
environment in terms of the required 
legislation 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

Review of environmental related by-laws 

Number of by-laws 

All 

1 

Director: Technical Services 

New performance indicator for 
2012/13 

Minutes of the Council Resolution 

Number 


0 

0 

■ 

0 

: 

\ 1 \ ■ 1 

1 



; 108 

Technical Services 

248 

To manage and protect the 
environment in terms of the required 
legislation 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

Review of the Integrated Waste Management 

Plan to make provision for environmental impact s Annual review 

related to rural areas in SBM 

All 

1 

Director: Technical Services 

New performance indicator for 
2012/13 

IWMP Document 

Number 

1 

‘ i 0 

0 

0 

i 1 ' 1 

1 

■ 1 

1 
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Technical Services 

249 

To act as agent for Provincial Road 
Authority in order to provide a road 
infrastructure network in the municipal 
area to facilitate accessibility to 
residential areas and stimulate local 
economic development 

To develop an integrated 
transport system to 
facilitate the seamless 
movement of goods and 
people within the 
municipal area and 
linkages with the rest of 
the district and the City of 
Cape Town. 

Once off payment for the upgrade of the 
provincial/main road: Voortrekker str & Bridge : 
Hopefield (80/20 PAWC contribution) by the end 
of January 

% contribution paid 

7 

8 

Director: Technical Services 

New performance indicator for 
2012/13 

Payment expenditure voucher for 
the transfer made to PAWC 

i 

i 

Percentage 

i : 

1 ! ‘ 

! 1 ■ 

; i 

1. i ' 

100 i i 

i 

! 

i 

100 

1 

0.8 

1 

: 0.5 

? - 

0.5 

I 0.4 

110 

Technical Services 

250 

To provide a road and stormwater 
infrastructure network in the municipal 
area to facilitate accessibility to 
residential areas and stimulate local 
economic development 

To develop an integrated 
transport system to 
facilitate the seamless 
movement of goods and 
people within the 
municipal area and 
linkages with the rest of 
the district and the City of 
Cape Town. 

Review of the Pavement management system by 
the end of June 

% of Pavement management system reviewed 

All 

1 

Director: Technical Services 

New performance indicator for 
2012/13 

Procurement documentation 
(10%); 50% & 60% progress 
reports and payment certificates; 
Final project report (100%) 

Percentage 

100 10 

1 1 

> 50 

! 

j 60 

1 100 




1 i ! 

111 

Technical Services 

251 

To provide a road and stormwater 
infrastructure network in the municipal 
area to facilitate accessibility to 
residential areas and stimulate local 
economic development 

To develop an integrated 
transport system to 

facilitate the seamless 
movement of goods and 
people within the 
municipal area and 
linkages with the rest of 
the district and the City of 
Cape Town. 

Upgrade of municipal roads from gravel to tar i 

with approved capital projects for the financial i Number of kilometers 

year 

All 

1 

Director: Technical Services 

New performance indicator for 
2012/13 

Certificate of completion 

Number 

1.1 ^ i 

: i 

0.36 

0.36 

0.36 

2 1.5 

i 2 

1.3 

112 

Technical Services 

259 

To provide a road and stormwater 
infrastructure network in the municipal 
area to facilitate accessibility to 
residential areas and stimulate local 
economic development 

To develop an integrated 
transport system to 

facilitate the seamless 
movement of goods and 
people within the 
municipal area and 
linkages with the rest of 
the distrirt and the City of 
Cape Town. 

New roads surfaced with approved capital 
projects for the financial year 

Number of kilometers 

5;11 

1 

Director: Technical Services 

New performance indicator for 
2012/13 

Certificate of completion 

Number 

0.738 

1 ; 



0.738 



1 0.463 


113 

Technical Services 

263 

To provide a road and stormwater 
infrastructure network in the municipal 
area to facilitate accessibility to 
residential areas and stimulate local 
economic development 

To develop an integrated 
transport system to 

facilitate the seamless 
movement of goods and 
people within the 
municipal area and 
linkages with the rest of 
the district and the City of 
Cape Town. 

New roads structured with approved capital 
projects for the financial year 

Number of kilometers 

Ail 

1 

Director: Technical Services 

New performance indicator for 
2012/13 

Payment certificates 

Number 

0.738 

■: 


0.738 


' 0.463 


114 

Technical Services 

267 

To provide a road and stormwater 
infrastructure network in the municipal 
area to facilitate accessibility to 
residential areas and stimulate local 
economic development 

To develop an integrated 
transport system to 

facilitate the seamless 
movement of goods and 
people within the 
municipal area and 
linkages with the rest of 
the district and the City of 
Cape Town. 

New roads kerbed with approved capital projects 
for the financial year 

Number of kilometers 

All 

1 

Director: Technical Services 

New performance indicator for 
2012/13 

4 

Payment certificates 

Number 

0.738 

■ 

— 

0.738 




: 0.463 


115 

Technical Services 

271 

To provide a road and stormwater 
Infrastructure network in the municipal 
area to facilitate accessibility to 
residential areas and stimulate local 
economic development 

• 

To develop an integrated 
transport system to 

facilitate the seamless 
movement of goods and 
people within the 
municipal area and 
linkages with the rest of 
the district and the City of 
Cape Town. 

Provide new stormwater system with approved 
capital projects for the financial year 

Number of kilometers 

All 

1 

Director: Technical Services 

New performance indicator for 
2012/13 

Payment certificates 

Number 

0.738 



0.738 






0.463 


116 

Technical Services 

280 

To provide a road and stormwater 
infrastructure network in the municipal 
area to facilitate accessibility to 
residential areas and stimulate local 
economic development 

To develop an integrated 
transport system to 
facilitate the seamless 
movement of goods and 
people within the 
municipal area and 
linkages with the rest of 
the district and the City of 
Cape Town. 

Surfaced roads resurfaced/rehabiiitated with 
approved capital projects for the financial year 

Number of kilometer/ streets 

All 

1 

. ■ • • . 

Director: Technical Services 

New performance indicator for 
2012/13 

Payment certificates and 
completion certificate 

Number 

4.271 



1.423 

1.423 

1.425 

9 

9 

11 

1 

117 

Technical Services 

297 

To provide a road and stormwater 
infrastructure network in the municipal 
area to facilitate accessibility to 
residential areas and stimulate local 
economic development 

To develop an integrated 
transport system to 
facilitate the seamless 
movement of goods and 
people within the 
municipal area and 
linkages with the rest of 
the district and the City of 
Cape Town. 

Construction of new public transport projects 
(establishment of taxi drop off facilities) In terms 
of the Integrated Transport Plan and community 
needs 

Number of projects 

All 

1 

Director: Technical Services 

New performance indicator for 
2012/13 

Completion certificate 

Number 

3 



1 

2 


1 

2 

1 

1 

118 



Technical Services 

304 

To provide a road and stormwater 
infrastructure network in the municipal 
area to facilitate accessibility to 
residential areas and stimulate local 
economic development 

To develop an integrated 
transport system to 

facilitate the seamless 
movement of goods and 
people within the 
municipal area and 
linkages with the rest of 
the district and the City of 
CapeTown. 

Upgrade of traffic intersections (robots) with 
approved capital projects for the financial year 

Number of intersections 

All 

1 

Director: Technical Services 

New performance indicator for 
2012/13 

Procurement documentation ; 
progress reports and payment 
certificates; Final project report 
and implementation completion 
certificate 

Number 

2 





2 

1 

2 


i 

1 

119 

Technical Services 

311 

To provide a road and stormwater 
infrastructure network in the municipal 
area to facilitate accessibility to 
residential areas and stimulate local 
economic development 

To develop an integrated 
transport system to 

facilitate the seamless 
movement of goods and 
people within the 
municipal area and 
linkages, with the rest of 
the district and the City of 
Cape Town, 

Upgrade of. the stormwater system with approved 
capital projects for the financial year 

Number of kilometers 

Ail 

1 

' 

Director: Technical Services 

New performance indicator for 
2012/13 

Payment certificates and 
comptetion certificate and final 
payment certificates 

Number 

5.1 


! 

1.2 

1.2 

1.2 

1.5 

3.1 

0.183 

0.183 


120 

121 

122 

Technical Services 

■; 

■ ", 

323 

To provide a road and stormwater 
infrastructure network in the municipal 
area to facilitate accessibility to 
residential areas and stimulate local 
economic development 

To develop an integrated 
transport system to 
facilitate the seamless 
movement of goods and 
people within the 
municipal area and 
linkages with the rest of 
the district and the City of 
Cape Town. 

Replace and upgrade movable assets with 
approved capital projects for the financial year 

Number of vehicles 

All 

1 

Director: Technical Services 

New performance indicator for 
2012/13 

Approved Tender document and 
delivery note 

Number 

3 



. 

3 


1 

1 

12 

3 

Technical Services 

330 

To provide safe, clean potable water to 
households, institutions, businesses 
and industries in the municipal area 
and to maintain, upgrade and provide 
infrastructure 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

Water assets is maintained with the approved 
maintenance budget for the financial year 

% of maintenance budget of water spent 

All 

1 

■ 

Director: Technical Services 

- 

95% 

Financial system report from 
SAMRAS 

Percentage 

95 


15 

, 

40 

■ 

60 


95 

■ 

95 

95 

95 i 

: ' , 

Technical Services 

331 

To provide safe, clean potable water to 
households, institutions, businesses 
and industries in the municipal area 
and to maintain, upgrade and provide 
infrastructure 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

Replacement and/or upgrade of existing and/or 
ageing water meters to minimise water losses 

Number of meters 

All 

1 

■ ■ 

. . 

. 

Director: Technical Services 

. 

New performance indicator for 
2012/13 

, 

Financial system report from 
SAMRAS and external supplier 
invoices 

■ 

' 

Number 

1000 


■ 

200 

400 

200 

200 

1,000 

1,000 

1,100 

1,200 i 

123 

Technical Services 

332 

To provide safe, clean potable water to 
households, institutions, businesses 
and industries in the municipal area 
and to maintain, upgrade and provide 
infrastructure 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

Upgrade of existing household and/or bulk 
meterd connections to minimise water losses 

Number of connections 

All 

1 

Director: Technical Services 

New performance indicator for 
2012/13 

Financial system report from 
SAMRAS and external supplier 
invoices 

Number 

30 


5 

10 

10 

5 

30 

30 

30 

30 

124 

Technical Services 

333 

To provide safe, clean potable water to 
households, institutions, businesses 
and industries in the municipal area 
and to maintain, upgrade and provide 
infrastructure 

L 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

implement prioritised upgrade of the bulk supply 
network as per the master planning with 
approved capital projects for the financial year 

Number of projects completed 

All 

1 

Director: Technical Services 

New performance indicator for 
2012/13 

Completion certificates 

Number 

4 





4 

4 

1 

1 

1 i 

I 


Technical Services 

334 

To provide safe, clean potable water to 
households, institutions, businesses 
and industries in the municipal area 
and to maintain, upgrade and provide 
infrastructure 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

Increased bulk storage capacity as per master plan 
with approved capital projects for the financial 
year 

Number of phases of the projects completed 

All 

1 

Director: Technical Services 

New performance indicator for 
2012/13 

Completion certificates and 
appointment letter 

Number 

2 





2 

-1 

2 

1 

1 

i 

0 i 

126 

Technical Services 

347 

To provide safe, clean potable water to 
households, institutions, businesses 
and industries in the municipal area 
and to maintain, upgrade and provide 
infrastructure 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

New water network provision Koppiesveld ; St 
Helena Bay 

Phases of the project completed 

11 

12 

Director: Technical Services 

New performance indicator for 
2012/13 

Completion certificate 

Number 

1 





1 


1 

1 
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Technical Services 

348 

To provide safe, clean potable water to 
households, institutions, businesses 
and industries in the municipal area 
and to maintain, upgrade and provide 
infrastructure 

To maintain and expand 
basic infrastruaure as a 
catalyst for economic 
development 

Revise the approved and updated Water Services 
Development Plan by the end of March 

Annually 

Ail 

1 

Director: Technical Services 

Existing approved WSDP 

Minutes of the Council Resolution 

Number 

1 




1 



1 

1 

1 

1 ! 

128 

Technical Services 

- 

349 

To provide safe, clean potable water to 
households, institutions, businesses 
and industries in the municipal area 
and to maintain, upgrade and provide 
infrastructure 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

Initiate water saving awareness campaigns 

Number of campaigns 

Ai! 

1 

Director: Technical Services 

1 

Public notices, newspaper article, 
municipal accounts notice 

Number 

3 




3 

3 

3 

3 

3 

129 

Technical Services 

350 

To provide safe, clean potable water to 
households, institutions, businesses 
and industries in the municipal area 
and to maintain, upgrade and provide 
infrastructure 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

Limit unaccounted water to less than 12% 

% of water unaccounted for 

All 

1 

' 

Director; Technical Services 

.. 

■ 

9% 

Annual financial statements 

Percentage 

12 




12 

10 

10 

10 


130 

Technical Services 

. 

351 

To provide safe, clean potable water to 
households, institutions, businesses 
and industries in the municipal area 
and to maintain, upgrade and provide 
infrastructure 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

Maintain water quality as per SANS 241 physical 
and micro parameters 

% water quality level 

All 

1 

■ 

Director: Technical Services 

. 

95% 

Monthly laboratory reports 

! 

Percentage 

95 1 : 95 

95 

95 

95 

95 

95 

95 

95 

131 

Technical Services 

352 

To provide safe, clean potable water to 
households, institutions, businesses 
and industries in the municipal area 
and to maintain, upgrade and provide 
infrastructure 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

Achieve Blue Drop status 

Number of awards 

All 

, 

1 

. 

Director: Technical Services 

1 award 

Blue drop certificate 

Number 

i ! 

! i 

1 i 



1 

1 

1 

1 

1 

132 

Technical Services 

353 

To provide safe, clean potable water to 
households, institutions, businesses 
and industries in the municipal area 
and to maintain, upgrade and provide 
infrastructure 

To maintain and expand 
basic infrastructure as a 
catalyst for economic 
development 

Provide connections to water reticulation system 
to households 

Number of households 

All 

1 

Director: Technical Services 

23586 

SAMRAS system data for total 
connections as per billing data 

Number 

23586 23586 

23586 

23586 

23586 

23,586 ; 23,586 

23,586 

23,586 : 
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Technical Services 


355 


i To maintain and expand ; 

To provide an improved sewerage ; basic infrastructure as a I Provide connections to waterborne sewerage 
service I catalyst for economic | - — u 

development i 


reticulation system to households 


Number of households 


Ali 


134 


135 


136 


137 


Technical Services 


356 


: To maintain and expand i 

To provide an improved sewerage ; basic infrastructure as a ; Provide a sewerage suction service to households i 
service ! catalyst for economic with septic tanks 

I development 


Number of households 


All 


Technical Services 


357 


i To maintain and expand | 

To provide an improved sewerage | basic infrastructure as a j Upgradeof sewer distribution network with 
service j catalyst for economic i approved capital projects for the financial year 

I development 


Phases of the project completed 


All 


Technical Services 


361 


; To maintain and expand I 

To provide an improved sewerage I basic infrastructure as a j Upgrade of sewer pump stations with approved 
service i catalyst for economic i capital projects for the financial year 

development ! 


Phases of the project completed 


All 


138 


139 


140 


141 


Technical Services 


367 


: To maintain and expand j 

To provide an improved sewerage | basic infrastructure as a | Investigate and upgradeof Vredenburg main 
service ‘ catalyst for economic sewer outfall 

development 


Phases of the project completed 


All 


Technical Services 


370 


I To maintain and expand j 

To provide an improved sewerage I basic infrastructure as a | Submit waste water licence applications for 
service catalyst for economic approval by the end of June 

development 


Number of applications 


Ali 


Technical Services 


371 


To provide an improved sewerage 
service 


To maintain and expand 
basic infrastructure as a | 
catalyst for economic 
development 


Upgrade of existing waste water purification 
works with approved capital projects for the 
financial year 


Number of phases of the projects completed 


All 


Technical Services 


377 


: To maintain and expand ; 

To provide an improved sewerage i basic infrastructure as a j Purchase land for new waste water purification 
service catalyst for economic j work Brittania Bay by the end of December 

development ! 


Conclusion of sales agreements 


11 


12 


142 


143 


Technical Services 


378 


To provide an improved sewerage 
service 


i To maintain and expand | 
j basic infrastructure as a 
catalyst for economic 
! development 


Investigate and design of new Waste Water 
Treatment Works: Britania Bay by the end of June | 


% of project completed 


Technical Services 


379 


To provide an improved sewerage 
service 


To maintain and expand ! 
basic infrastructure as a j 
catalyst for economic i 
development- | 


Complete design and Environmental Impact 
Assessment (ElA) for the construction of new 
rising main: Internal reticulation: Jacobsbaai 


Technical Services 


% of project completed 


11 


12 


380 


I To maintain and expand I Complete design and Environmental Impact 
To provide an improved sewerage i basic infrastructure as a I Assessment (ElA) for the upgrade of Laingville 
service ^ catalyst for economic i Waste Water Treatment Works including sludge 

i development i handling 


% of project completed 


12 


144 


Corporate Services 


18 


i An effective, efficient and. 

To attract, build and retain a talented I sustainable 

pool of high calibre staff i developmental oriented 
i municipal administration 


Manage the vacancy rate to less than 5% during 
the year 


Vacancy rate less than 5% 


145 


All 


Corporate Services 


19 


: An effective, efficient and | 

To attract, build and retain a talented j sustainable 

pool of high calibre staff 1 developmental oriented 

! municipal administration 


^ 146 


implement the employee wellness program 


Host Annual wellness day 


All 


Corporate Services 


20 


147 


148 


I I An effective, efficient and 1 

i To attract, build and retain a talented j sustainable i Provide for skills development within the 

I pool of high calibre staff i developmental oriented i municipal budget 

I I municipal administration 


% Of personnel budget use for skills development 


All 


Corporate Services 


21 


To attract, build and retain a talented 
pool of high calibre staff 


An effective, efficient and 
sustainable 

developmental oriented 
municipal administration 


Create awareness in terms of the Occupational 
Health and Safety policy 


No of initiatives per year 


All 


Corporate Services 


22 


j I An effective, efficient and 

i To attract, build and retain a talented j sustainable 

! pool of high calibre staff j developmental oriented 

i I municipal administration 


Create awareness in terms of the Sexual 
Harassment policy 


No of initiatives per year 


All 


149 


150 


Corporate Services 


23 


i An effective, efficient and j 

; _ I 

To attract, build and retain a talented ; sustainable ; 

pool of high calibre staff I developmental oriented j 

I municipal administration j 



KrogfiiY. D'rwr |hl "'I*- 



AAHija! rr*' 

■ ■■ 


.■cb,-:::.' 

1 ^, 


1 

Director: Technical Services) 22691 

SAMRAS system data for total 
connections as per billing data 

Number 

i 

i ! 

22691 : 22691 

22691 

22691 

22691 

: 

^ 22,691 

22,691 i 22,691 1 22,691 


i Director: Technical Services! 


685 


SAMRAS system billing data 


Number 


685 


685 > 685 685 ! 685 


.'Director: Technical Services) 


New performance indicator for 
2012/13 


Completion certificates 


Number 


i ! New performance indicator for ; _ , 

1 iDirector: Technical Services) 2012/13 i Completion certificates 


Review the Workplace Skills Plan 


% Reviewed 


All 


Number 


1 1 


685 

685 

685 

685 

1 

i 3 

2 

1 

1 

2 

2 

2 

1 


i I New performance indicator for ) 

1 I Director: Technical Services) 2012/13 ^ Completion certificates 


Number 


I Director: Technical Services perform^ mdicator for i application forms submitted | Number 


) Director: Technical Services! 


New performance indicator for 
2012/13 


Completion certificates 


Number 


3 1 


! i New performance indicator for i ^ 

i Director: Technical Services) 2012/13 bigned sale agreement 


Percentage 


100 


100 


i New performance indicator for ) t cia 

Director: Technical Services) 2012/13 Completion of design and ElA 


Percentage 


50 100 


Director: Technical Services) 


New performance indicator for 
2012/13 


Completion of design and ElA ) Percentage 


50 i 100 


I I New performance indicator for 

13 [Director: Technical Services) 2012/13 


Completion of design and ElA ) Percentage 


10 


10 


45 


75 


100 


Director: Corporate 
Services 


New KPl 


Report from the VIP system 


Percentage 


5 i 


Director: Corporate . 
Services 


New KPl 


j Project programs & attendance 
registers 


Number 


Director: Corporate 
Services 


1 % 


Financial report / statements 


Percentage | 1 


Director: Corporate: 
Services 


New KPl 


Attendance registers & programs 


Number 


Director: Corporate 
Services 


New KPl 


Attendance registers & programs j Number 


Director: Corporate 
Services 


100 % 


Electronic submission of plan to | 
LGSETA 


Percentage 


100 


100 i ; 100 : 100 100 ! 100 


Corporate Services 


24 


I An effective, efficient and 

To attract, build and retain a talented | sustainable 

pool of high calibre staff | developmental oriented | 

j municipal administration 


Review the bursary policy 


% Reviewed 


All 


Director: Corporate 
Services 


New KP! 


Minutes of portfolio committee ) Percentage 


100 


50 i 100 
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151 Corporate Services 



S’-KAr*6lC0ijJerr.v» K] 





; An effective, efficient and 

To attract, buiid and retain a talented j sustainable 

pool of high calibre staff i developmental oriented 


The number of people from employment equity | 
target groups employed in the three highest levelsj 
of management in compliance with a 


I municipal administration j municipality's approved employment equity plan i 


% in line with provincial population statistics 





■" jKfa Y'Cnv.'i it«' 




Director: Corporate 
Services 



: - ■ 1 - I I 


201 



Quarterly reports submitted to 
Council 


Percentage 


80 ; 80 


80 : SO 


152 Corporate Services 


i An effective, efficient and I 

To attract, buiid and retain a talented | sustainable 

pool of high calibre staff ! developmental oriented i 
! municipal administration | 


i Complete the organisational structure analysis 


% Completed 


Director; Corporate 
Services 


Report and minutes of Council 
meeting 


Percentage 


50 ■: 100 


Corporate Services 


To manage, develop, upgrade and I 
maintain all municipal buildings and | 
facilities 


I An effective, efficient and | 
I sustainable | 
I developmental oriented I 
j municipal administration j 


Develop a strategy for the management of 
municipal property 


% Completed 


j Director: Corporate 
! Services 


! Submission to Municipal Manager i Percentage 


25 65 i 100 


Corporate Services 


I I An effective, efficient and I 

i To improve, maintain and manage the j sustainable 

municipal IT systems i developmental oriented { 

I i municipal administration i 


Upgrade the municipal IT network 


% Of project completed 


Director: Corporate 
Services 


Status report of upgrades 
completed 


Percentage 


20 40 ; 60 


100 100 


Corporate Services 


Corporate Services 


j i An effective, efficient and i 

j To improve, maintain and manage the i sustainable i 
; municipal IT systems i developmentaloriented | 

I I municipal administration | 


i An effective, efficient and 

To improve, maintain and manage the I sustainable 

municipal IT systems i developmental oriented 

I municipal administration 


install a Server for IT helpdesk software 


% Of project completed 


Renew the Micro Soft Volume License 


% Of project completed 


Director: Corporate 
Services 


Director: Corporate 
Services 


Project report & financial 


Percentage 


Status report & monthly report | Percentage 


25 i 50 I 100 ! 


! 

I 


100 ! 100 


100 i 100 i 
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Capital projects for the 2012/13 financial year 


'lifh D:i tvU ratn iPj 






Ward fRI 


Administration 

fools and Equipment 

Tools and Equipment 

CRR 

2012/07/01 

2012/06/30 

Ail 

1 1 

Administration 

Furniture and Fittings 

Furniture and Fittings CRR 

2012/07/01 

2012/06/30 

Ail 

1 

Administration 

Electronic Record Management System 

Electronic Record Management System 

CRR 

2012/07/01 

2012/06/30 

All 

1 i 

Libraries 

New Library: Louwville/Vredenburg 
(PAWC) Erf 10070 

New Library: Louwville/Vredenburg 
(PAWC) Erf 10070 

GPAWK 

2012/07/01 

2012/06/30 

10 

1 i 

Libraries 

New Library: Erf 10070 

New Library: Erf 10070 

CRR 

2012/07/01 

2012/06/30 

10 

1 

Libraries 

Enlargement of office area at Diazvilie 
Library 

Enlargement of office area at Diazvilie 
Library 

CRR 

2012/07/01 

2012/06/30 

4 

9 

Libraries 

Enlargement of Langebaan Library 

Enlargement of Langebaan Library 

GPAWK 

2012/07/01 

2012/06/30 

6 

5 : 

Libraries 

New Library: Shelves 

New Library: Shelves 

GPAWK 

2012/07/01 

2012/06/30 

10 

1 

Libraries 

' 

60 X Tables 

60 X Tables 

GPAWK 

2012/07/01 

2012/06/30 

10 

1 

Libraries 

4 X Desks 

4 X Desks 

GPAWK 

2012/07/01 

2012/06/30 

10 

1 

Libraries 

1 X Counter 

1 X Counter 

GPAWK 

2012/07/01 

2012/06/30 

10 

1 1 

— 1 

Libraries 

20 X Cabinets 

20 X Cabinets 

GPAWK 

2012/07/01 

2012/06/30 

10 

1 

Libraries 

14 X Computer workstations 

14 X Computer workstations 

GPAWK 

2012/07/01 

2012/06/30 

10 

1 • 

Libraries 

1 1 

110 X Chairs 

110 X Chairs 

GPAWK 

2012/07/01 

2012/06/30 

10 

1 , 

Libraries 

12 X Computer - software 

12 X Computer -software 

GPAWK 

2012/07/01 

2012/06/30 

10 

1 i 

Libraries 

12 X Computer - hardware 

12 X Computer - hardware 

GPAWK 

2012/07/01 

2012/06/30 

10 

1 ; 

Libraries 

5 X Printers 

5 X Printers 

GPAWK 

2012/07/01 

2012/06/30 

10 

1 

i 

Libraries 

lx Fax machine 

1 X Fax machine 

GPAWK 

2012/07/01 

2012/06/30 

10 

1 

! Libraries 

2 X Display stands 

2 X Display stands 

GPAWK 

2012/07/01 

2012/06/30 

10 

1 ! 

1 Libraries 

2 X Trollyes 

2 X Trollyes 

GAPWK 

2012/07/01 

2012/06/30 

10 

1 i 

Libraries 

2 X Loose carpets 

2 X Loose carpets 

GAPWK 

2012/07/01 

2012/06/30 

10 

1 

i Libraries 

Blinds for Langebaan Library 

Blinds for Langebaan Library 

CRR 

2012/07/01 

2012/06/30 

6 

5 

Libraries 

Burglar bars at St Helena Bay Library 

Burglar bars at St Helena Bay Library 

CRR 

2012/07/01 

2012/06/30 

11 

4 i 

i Libraries 

issue counter for Saldanha library 

Issue counter for Saldanha library 

CRR 

2012/07/01 

2012/06/30 

5 

6 

i Libraries 

Industrial vacuum cleaner for Diazvilie 

Industrial vacuum cleaner for Diazvilie 

CRR 

2012/07/01 

2012/06/30 

4 

9. I 

1 Libraries 

Industrial vacuum cleaner for Hopefield 

Industrial vacuum cleaner for Hopefield 

CRR 

2012/07/01 

2012/06/30 

7 

7 1 

1 Libraries 

Vacuum cleaner for St Helena Bay 

Vacuum cleaner for St Helena Bay 

CRR 

2012/07/01 

2012/06/30 

11 

4 

1 Libraries 

Warmwater urn for Langebaan Library 

Warmwater urn for Langebaan Library 

CRR 

2012/07/01 

2012/06/30 

6 

5 i 

Libraries 

Micorwave oven for Diazvilie i Micorwave oven for Diazvilie 

CRR 

2012/07/01 

2012/06/30 

4 

9 1 

_| 

i Libraries 

Book post box for Langebaan Library 

Book post box for Langebaan Library 

CRR 

2012/07/01 

2012/06/30 

6 

^ 1 

I Libraries 

Book ends for all the libraries 

Book ends for all the libraries 

CRR 

2012/07/01 

2012/06/30 

All 

1 

1 Libraries 

Shelf guides 

Shelf guides 

CRR 

2012/07/01 

2012/06/30 

All 

1 

i Libraries 

Steel filing cabinets 

Steel filing cabinets 

CRR 

2012/07/01 

2012/06/30 

All 

1 

' Libraries 

j 

DVD/CD Shelve 

DVD/CD Shelve 

CRR 

2012/07/01 

2012/06/30 

Alt 

1 

1 

i Libraries 

■ 

Computer desks 

Computer desks 

CRR 

2012/07/01 

2012/06/30 

, ■ 

Ali 

1 

1 

Libraries 

Office chairs 

Office chairs 

CRR 

2012/07/01 

2012/06/30 

All 

I 

•1 ! 

Human Resources 

Plastic chairs for kids 

Plastic chairs for kids 

CRR 

2012/07/01 

2012/06/30 

4 

/ 9 i 

J '.v/ 

Human Resources 

Lung Function Machine 

Lung Function Machine 

CRR 

2012/07/01 

2012/06/30 

All 

1 1 

Human Resources 

3L Calibration Injector 

3L Calibration Injector 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Human Resources 

Table for Lung Function Machine 

Table for Lung Function Machine 

CRR 

2012/07/01 

2012/06/30 

All 

1 

' Municipal Buildings 

Office Space: Administration 

Office Space; Administration 

CRR 

2012/07/01 

2012/06/30 

All 

1 

1 Municipal Buildings 

Roof Structure : Stores : Fueltanks : Erf 

11808 

Roof Structure : Stores ; Fueltanks ; Erf 

11808 

CRR 

2012/07/01 

2012/06/30 

10 

2 

Municipal Buildings 

Construction of Messroom : Vredenburg : 
Erf 1360 : Structure 

Construction of Messroom : Vredenburg : 
Erf 1360 : Structure 

CRR 

2012/07/01 

2012/06/30 

5 

6 

' Municipal Buildings 

Construction of Messroom : Vredenburg : 
Erf 1360 : Ventilasion 

Construction of Messroom : Vredenburg : 
Erf 1360 : Ventilasion 

CRR 

2012/07/01 

2012/06/30 

5 

6 

Municipal Buildings 

Construction of Messroom : Vredenburg : 
Erf 1360 : Blinds 

Construction of Messroom : Vredenburg : 
Erf 1360 ; Blinds 

CRR 

2012/07/01 

2012/06/30 

5 

6 1 

Municipal Buildings 

Construction of Messroom : Saldanha : Erf 

1811 : Structure 

Construction of Messroom ; Saldanha : Erf 

1811 : Structure 

CRR 

2012/07/01 

2012/06/30 

5 

6 

Municipal Buildings 

Construction of Messroom : Saldanha : Erf 

1811 : Ventilation 

Construction of Messroom : Saldanha ; Erf 

1811 : Ventilation 

CRR 

2012/07/01 

2012/06/30 

5 

6 

, Municipal Buildings 

Construction of Messroom : Saldanha : Erf 

1811 : Blinds 

Construction of Messroom ; Saldanha : Erf 

1811 : Blinds 

CRR 

2012/07/01 

2012/06/30 

5 

6; 

Municipal Buildings 

Air conditioner : Ongegund : Paying Point : 
Erf 8281 

Air conditioner : Ongegund : Paying Point : 
Erf 8281 

CRR 

2012/07/01 

2012/06/30 

■ 9. 

2 

Municipal Buildings 

2 x Air conditioners : Finance - Income : 

Groundfloor : Buller Centre 

2 X Air conditioners : Finance - Income : 

Groundfloor : Buller Centre 

CRR 

2012/07/01 

2012/06/30 

: - . ' ■ . • . i: 

. 8. ■ 

! 

3 ! 

Municipal Buildings 

Tiles : Paternoster Hall [Solomon Tollman] 

, : Erf 895 

Tiles : Paternoster Hal! [Solomon Tollman] 

; Erf 895 

CRR 

2012/07/01 

2012/06/30 

11 

8 1 

Municipal Buildings 

Multipurpose Center; Extention of Hail; 
Old Clinic: Hopefield (Ward 7; CIrStoffeisj 

Multipurpose Center: Extention of Hall: 
Old Clinic: Hopefield (Ward 7: CIrStoffels) 

CRR 

2012/07/01 

2012/06/30 

7 

7 1 

i 

Municipal Buildings 

Upgrade Stairways: Buller Center 

Upgrade Stairways; Bulier Center 

CRR 

2012/07/01 

2012/06/30 

8 

3" ^ 

Municipal Buildings 

Multipurpose Center: Cove St Helena Bay 
(Ward 11: CIr A Coetzee) 

Multipurpose Center: Cove St Helena Bay 
(Ward 11: CIr A Coetzee) 

CRR 

2012/07/01 

2012/06/30 

11 

i 

4-.. 1 

Municipal Buildings 

Public Toilets ; Langebaan 

Public Toilets : Langebaan 

CRR 

2012/07/01 

2012/06/30 

■ & : 

5 ' . i 

Municipal Buildings 

Afdak; Smousarea: Diazvilie Civic 

Afdak: Smousarea: Diazvilie Civic 

CRR 

2012/07/01 ■ 

2012/06/30 

4 

9 ! 

Municipal Buildings 

Omskep Taxi gebou in Bee Hives 

Omskep Taxi gebou in Bee Hives 

^ CRR 

2012/07/01 

2012/06/30 

4 

9 

Municipal Buildings 

Multipurpose Centre ; White City 

Multipurpose Centre ; White City 

CRR 

2012/07/01 

2012/06/30 

3 

6 

Municipal Buildings 

Entrance Structure ; Langebaan : Erf 191/1- 
3 

Entrance Structure : Langebaan : Erf 191/1- 
3 

CRR 

2012/07/01 

2012/06/30 

6- 

5 

Municipal Buildings 

Fencing : Paternoster Hall : Erf 895 

Fencing : Paternoster Hall : Erf 895 

CRR 

2012/07/01 

2012/06/30 

11 

10 

Municipal Buildings 

Fencing : Between Meeukllip & Municipal 
erf 191/12, Langebaan 

Fencing : Between Meeukllip & Municipal 
erf 191/12, Langebaan 

CRR 

2012/07/01 

2012/06/30 

■ ■ S'.:. ■ ■ 

5 

! Municipal Buildings 

Fencing : Langebaan Depot : Erf 3644 

Fencing : Langebaan Depot : Erf 3644 

CRR 

2012/07/01 

2012/06/30 

6 

5 

Municipal Buildings 

Scaffolding [complete] 

Scaffolding [complete] 

CRR 

2012/07/01 

2012/06/30 

Ali 

1 

Municipal Buildings 

Saal: Ou Kliniek Wyk 7 

Saal; Ou Kliniek Wyk 7 

CRR 

2012/07/01 

2012/06/30 

7 

7 

Municipal Buildings 

1 

Hail: Steenbergs Cove Wyk 11 (R8 Mil]) 

Hall: Steenbergs Cove Wyk 11 (R8 Mil]) 

CRR 

2012/07/01 

2012/06/30 

11 

4 

1 Municipal Buildings 

2 X Desk chairs 

2 X Desk chairs 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Municipal Buildings 

2 X Visitors chairs 

2 X Visitors chairs 

CRR 

2012/07/01 

2012/06/30 

All 

■1 

Municipal Buildings 

30 X Single closed Steel lockers 

30 X Single closed Steel lockers 

CRR 

2012/07/01 

2012/06/30 

All 

1 

, Municipal Buildings 

l x Belt Sander 

1 X Belt Sander 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Municipal Buildings 

1 X Chainsaw 

1 X Chainsaw 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Municipal Buildings 

1 X Cordless drill toolset 

1 X Cordless drill toolset 

CRR 

2012/07/01 

2012/06/30 

Alt 

1 

Municipal Buildings 

2 X 230mm Angle grinder 

2 X 230mm Angle grinder 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Municipal Buildings 

2 X Electrical planers 

2 X Electrical planers 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Municipal Buildings 

2 X 230mm Industrial Skiitsaw 

2 X 230mm Industrial Skilisaw 

CRR 

2012/07/01 

2012/06/30 

All 

1 ! 

Municipal Buildings 

1 X Industrial Hammer breaker 

1 X Industrial Hammer breaker 

CRR 

2012/07/01 

2012/06/30 

All 

1 1 

Municipal Buildings 

2 X 115mm Angle grinder 

2 X 115mm Angle grinder 

CRR 

2012/07/01 

2012/06/30 

All 

1 * 

Municipal Buildings 

3 X Industrial drill 

3 xTndustrial drill 

CRR 

2012/07/01 

2012/06/30 

AIT 

1 1 

Municipal Buildings 

6 X 1.8m Alluminium ladders 

6x 1.8m Alluminium ladders 

CRR 

2012/07/01 

2012/06/30 

AIT 

1 i 

Municipal Buildings 

1 X 12m Alluminium External rope type 
ladder 

1 X 12m Alluminium External rope type 
ladder 

CRR 

2012/07/01 

2012/06/30 

Ail 

i 

1' 

Municipal Buildings 

4x6 piece Screwdriver sets 

4x6 piece Screwdriver sets 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Municipal Buildings 

1 X Bolt cutter 

1 X Bolt cutter 

CRR 

2012/07/01 

2012/06/30 

All 

1 

i Municipal Buildings 

2 Ton Bakkie 

2 Ton Bakkie 

CRR 

2012/07/01 

2012/06/30 

AIT 

1 

Municipal Buildings 

Canopy 

Canopy 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Municipal Buildings 

Klipmuur - Sea View Park Langebaan 

Klipmuur - Sea View Park Langebaan 

CRR 

2012/07/01 

2012/06/30 

6 

5 

, Municipal Manager 

■Gereedskap en Toerusting - Inventaris 

■Gereedskap en Toerusting - inventaris 

CRR 

2012/07/01 

2012/06/30 

All 

1 

■ Municipal Manager 

■ Meubels en Toebehore - Inventaris 

.Meubeis en Toebehore - Inventaris 

CRR 

2012/07/01 

2012/06/30 

All: 

1 

' Municipal Manager 

Opgradering: Raadsaal Elektroniese 
Toerusting 

Opgradering; Raadsaal Elektroniese 
Toerusting 

CRR 

2012/07/01 

2012/06/30 

. ■ 

All 

1 

Communication 

20 Mobile Radios : 3rd Channel Electrical 

20 Mobile Radios : 3rd Channel Electrical 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Communication 

WiFi Network 

WiFi Network 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Communication 

Tetra Radios 

Tetra Radios' 

CRR 

2012/07/01 

2012/06/30 

Ail 

1 

Traffic 

IX New Vehicle 

IX New Vehicle 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Traffic 

IX Digital Camera 

IX Digital Camera 

CRR 

2012/07/01 

2012/06/30 

All 

1 

i Traffic 

Personal Lockers 

Personal Lockers 

CRR 

2012/07/01 

2012/06/30 

Ali 

1 

Traffic 

Temporary Structures: Housing Disasters 

Temporary Structures: Housing Disasters 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Traffic 

Special equipment 

Special equipment 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Traffic 

Replace CFG 7432 

Replace CFG 7432 

CRR 

2012/07/01 

2012/06/30 

All 

1 

! Cemeteries 

Grave Boxes 

Grave Boxes 

CRR 

2012/07/01 

2012/06/30 

All 

1 

1 Cemeteries 

Centra! Cemetary erf 957/4 pave internal 
roads 

Central Cemetary erf 957/4 pave internal 
roads 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Cemeteries 

Development Central Cemetery erf 957/4 ; 
2 New Weedeaters 

Development Central Cemetery erf 957/4 ; 
2 New Weedeaters 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Cemeteries 

Development Hopefield Cemetery erf 350- 
1 ; Build new front wail fence 

Development Hopefield Cemetery erf 350- 
1 ; Build new front wall fence 

CRR: 

2012/07/01 

2012/06/30 

7 

7 

1 Cemeteries 

Fencing : Central Cemetery Boundary Wall 
erf 957/4 

Fencing ; Central Cemetery Boundery Wall 
erf 957/4 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Cemeteries 

Development White City Cemetery erf 
5148-1 284/8-4 ; Nuwe Nisse 

Development White City Cemetery erf 
5148-1 284/8-4 : Nuwe Nisse 

CRR 

2012/07/01 

2012/06/30 

Ail 

1 

1 Administration 

Aankoop Grond : Erf 7752 
Vreden/Louwville 

Aankoop Grond : Erf 7752 
Vreden/Louwvilie 

CRR: 

2012/07/01 

2012/06/30 

All 

1 i 

, 

Administration 

Aankoop Grond : Erf 7752 
Vreden/Louwville 

Aankoop Grond : Erf 7752 
Vreden/Louwville 

CRR 

2012/07/01 

2012/06/30 

13 

2 

Administration 

Aansoek Grond: Uitbreiding van 
Kantoorspasie 

Aansoek Grond: Uitbreiding van 
Kantoorspasie 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Administration 

Grondaankope: Aigemeen 

Grondaankope: Aigemeen 

CRR: 

2012/07/01 

2012/06/30 

All 

1 

i Parks 

Trees: Purchase 

Trees: Purchase 

CRR 

2012/07/01 

2012/06/30 

All 

1 i 

i Parks 

Speelparkies: Wyk 12 

Speelparkies: Wyk 12 

CRR 

2012/07/01 

2012/06/30 

11 

10 

! Parks 

Landscape library erf 15634 
earthworks 

Landscape library erf 15634 
earthworks 

CRR 

2012/07/01 

2012/06/30 

All 

^ ^ 

1 

i 

1 Solid Waste 

Concrete Palisade Fencing 

Concrete Palisade Fencing 

CRR 

2012/07/01 

2012/06/30 

All 

1 i 

1 Solid Waste 

Ablution Facilities 

Ablution Facilities 

CRR: 

2012/07/01 

2012/06/30 

Ail 

1 

SGltd Waste 

Rehabilitation of Storeroom 

Rehabilitation of Storeroom 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Solid Waste 

Installation of New Weighbridge 

Installation of New Weighbridge 

CRR 

2012/07/01 

2012/06/30 

All 

1 ! 

i Solid Waste 

Covered area for Vehicles 

Covered area for Vehicles 

CRR 

2012/07/01 

2012/06/30 

All 

3 i 

i Solid Waste 

Ablution Facilities 

Ablution Facilities 

CRR 

2012/07/01 

2012/06/30 

6 

5 i 

1 Solid Waste 

installation of New Weighbridge 

installation of New Weighbridge 

CRR 

2012/07/01 

2012/06/30 

All 

1 i 

i Solid Waste 

Refurbish Ablution Facility 

Refurbish Ablution Facility 

CRR 

2012/07/01 

2012/06/30 

12 

8 1 

Sol id Waste 

Extension of Existing Platform 

Extension of Existing Platform 

CRR 

2012/07/01 

2012/06/30 

12 

8 i 

Solid Waste 

Construct Guard House 

Construct Guard House 

CRR 

2012/07/01 

2012/06/30 

7 

7 

1 Solid Waste: 

Concrete Palisade Fencing 

Concrete Palisade Fencing 

CRR 

2012/07/01 

2012/06/30 

7 

7 i 

! Solid Waste 

Extension of Existing Platform 

Extension of Existing Platform 

CRR 

2012/07/01 

2012/06/30 

7 

7 i 

SoiidWaste 

Steel Gate 

Steei Gate 

CRR 

2012/07/01 

2012/06/30 

7 

7 

i Solid Waste 

Construct Guard House 

Construct Guard House 

CRR 

2012/07/01 

2012/05/30 

4 

9 1 

j SoiidWaste: 

Steel Gate 

Steel Gate 

CRR 

2012/07/01 

2012/06/30 

4 

9 i 

SoiidWaste 

Extension of Existing Platform 

Extension of Existing Platform 

CRR 

2012/07/01 

2012/06/30 

4 

9 1 

‘ Solid Waste 

Opgradering van area by Kaikrug 
Tuinvulliskampie 

Opgradering van area by Kaikrug 
Tuinvulliskampie 

CRR 

2012/07/01 

2012/06/30 

3 

1 

SoiidWaste 

10 Ton Tip Truck (Single-Axle) 

10 Ton Tip Truck (Smgle-Axle) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Solid Waste 

IT Equipment (Already Submitted to IT) 

iT Equipment (Already Submitted to IT) 

CRR 

2012/07/01 

2012/06/30 

All 

1 : 

Solid Waste 

erne's Skips X 6 

6m^3 Skips x 6 

CRR 

2012/07/01 

2012,/06/3G 

All 

1 

i Solid Waste 

Mobile Refuse Bins 240L (Wheeiie Bins x 
5000) 

Mobile Refuse Bins 240L (Wheeiie Bins x 
5000) 

CRR 

2012/07/01 

2012/06/30 

All 

2 : 

Solid Waste 

Mobile Refuse Bins 120L (Wheeiie Bins x 
500) 

Mobile Refuse Bins 120L (Wheeiie Bins x 
500) 

CRR 

2012/07/01 

2012/06/30 

All 

2 
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Capital projects for the 2012/13 financial year 


Solid Waste 
Soli d Wa ste 
Solid Waste 


Solid Waste 


Soli d W aste 
Solid Waste 
Solid Waste 
Sol id Wast e 
Solid Waste_ 
Solid Waste 
Solid Waste 
Resorts 


Recycling Domes 

Co nst ruction of Was h bay for Tru cks 

Renovation of Offi ces 

Construct Fem al Ablution Facilities 
Refu rt I s_h JVI ale Ablution F aci I ities 
Filing Cabinet 

Office Desks 

Office Cha i rs 
Skips X 10 

New Refuse Compactor X 2 

Bakki e x 2 ( 1 ton) 

Besp reeling 


Recycling Domes 

Co nstru ction of Washba y for Trucks 

R enovation of Office s 

Con struct fernal Abllution Faahties _ 
Refurbish Male Ablution Facilities 
Filing Cabinet 
_ ^ffice Desl« 

Of fice C hairs 
Sm'^S Skips X 10 
New Refuse Compactor X 2 
Bakkie x 2 (1 ton) 
Besproenng 


Resorts 

Resorts_ 

Resorts 

Resorts 


Fit aluminium window frames to houses i Fit aluminium window frames to houses i 

Tile houses Tile houses i 

Fit burgular bars to houses and stores i Fit burgular bars to houses and stores 

Infrastructure: erf 3647 Eletrical Boxes For i Infrastructure: erf 3647 Eletrical Boxes For i 
Camp Sites } Camp Sites 


■ng _.ouii'« 'R', 



Wafc ' 

CRR ^ 

2012/07/01 

2012/06/30 

All 

CRR 

2012/07/01 

1 2012/06/30 

All 

CRR I 

2012/07/01 

I 2012/06/30 

All 

CRR I 

2012/07/01 

1 2012/06/30 

All 

CRR ! 

2012/07/01 

I 2012/06/30 

All 

CRR 

2012/07/01 

1 2012/06/30 1 

All 

CRR 

2012/07/01 

i 2012/06/30 

All 

CRR 1 

2012/07/01 

i 2012/06/30 

All 

CRR i 

2012/07/01 

1 2012/06/30 

Ail 

CRR 

2012/07/01 

i 2012/06/30 

All 

CRR 

2012/07/01 

I 2012/06/30 

Ail 

CRR J 

2012/07/01 j 2012/06/30 i 

1 5_ 

CRR 

2012/07/01 

2012/06/30 

5 

CRR i 

2012/07/01 

I 2012/06/30~ 

5_ 

CRR ! 

2012/07/01 

2012/06/30 

5 

CRR 1 

2012/07/01 

! 2012/06/30 1 

5 


■ 


100000 


Resorts 

infrastructure: erf 3647 Roads :Pave 

internal roads 

Infrastructure: erf 3647 Roads :Pave 

internal roads 

CRR 

2012/07/01 

2012/06/30 

5 

6 

Resorts 

Infrastructure: Road Kerbing erf 3647 

Infrastructure; Road Kerbing erf 3647 

CRR 

2012/07/01 

2012/06/30 

5 

6 

Resorts 

Matrasse 

Matrasse 

CRR 

2012/07/01 

2012/06/30 

5 

6 

Resorts 

Shower doors in houses 

Shower doors in houses 

CRR 

2012/07/01 

2012/06/30 

5 

6 

Resorts 

Microwave ovens 

Microwave ovens 

CRR 

2012/07/01 

2012/06/30 

5 

6 

Forward Planning Environment & 
Heritage 

Filing Cabinet 

Filing Cabinet 

CRR 

2012/07/01 

2012/06/30 

Ail 

1 

Forward Planning Environment & 
Heritage 

Office Desks 

Office Desks 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Forward Planning Environment & 
Heritage 

Office Chairs 

Office Chairs 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Forward Planning Environment & 
Heritage 

Digital Camera 

Digital Camera 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Licensing 

CCTV Equipment 

CCTV Equipment 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Civil: Departmental 
Administration 

Spesialis Siviele Ontwerp Programmatuur 

Spesialis Siviele Ontwerp Programmatuur 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Civil: Departmental 
Administration 

1.6L Motorvoertuig 

1.6L Motorvoertuig 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Civil: Departmental 
Administration 

AO Plan Trimmer 

AO Plan Trimmer 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Civil: Departmental 

2x3 Drawer Mobile Pedestal [Oak & 

2x3 Drawer Mobile Pedestal [Oak & 

CRR 

2012/07/01 

2012/06/30 

All 


Administration 

Cherry Melamine] 

Cherry Melamine] 

i 

Civil: Departmental 
Administration 

1 X Leather Desk Chair 

1 X Leather Desk Chair 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Civil: Departmental 
Administration 

2 X Visitors Chairs 

2 X Visitors Chairs 

CRR 

2012/07/01 

2012/06/30 

Ail 

1 

Civil: Departmental 
Administration 

1 X 3Tier File Turner 

1x3 Tier File Turner 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Civil: Departmental 
Administration 

1x2 Drawer Mobile Pedestal 

1x2 Drawer Mobile Pedestal 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Civil; Departmental 
Administration 

Upgrading of Ceaser 

Upgrading of Ceaser 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Civil: Departmental 
Administration 

2 X 5m Leveling Staff 

2 X 5m Leveling Staff 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Civil: Departmental 
Administration 

1 X Leveling Bubble 

1 X Leveling Bubble 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Civil: Departmental 
Administration 

2 X Target Plates 

2 X Target Plates 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Civil: Departmental 
Administration 

1 X Prisma Holder 

1 X Prisma Holder 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Building control 

Tables/Desk/Bookcase/Cupboard (Chief 
BCO) 

Tables/Desk/Bookcase/Cupboard (Chief 
BCO) 

CRR 

2012/07/01 

2012/06/30 

All 


1 

Building control 

Plan Cabinet: Langebaan 

Plan Cabinet: Langebaan 

CRR 

2012/07/01 

2012/06/30 

All 


1 

Roads and storm water 

Upgrading: Voortrekker str & Bridge ; 

Upgrading: Voortrekker str & Bridge : 

CRR 

2012/07/01 

2012/06/30 



7 

■ 

Hopefield (80/20 PAWC Contribution) 

Hopefield (80/20 PAWC Contribution) 



Sanitation 

.Aansiuitings (Sien Pienk Bladsye) 

.Aansiuitings (Sien Pienk Bladsye) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Sanitation 

Opgradering: Netwerke: Saidanha 

Opgradering: Netwerke: Saidanha 

CRR 

2012/07/01 

2012/06/30 

. 5 : 

4 

Sanitation 

Opgradering: Langebaan: Fase IV 

Opgradering: Langebaan: Fase IV 

CRR 

2012/07/01 

2012/06/30 

6 

5 

Sanitation 

Upgrading St Helena Sewer 
Network(lnternal for Brittania Bay) 

Upgrading St Helena Sewer 
Networkfinternal for Brittania Bay) 

CRR 

2012/07/01 

2012/06/30 

11 


4 

Sanitation 

Ondersoek & Opgradering van Vredenburg 
Hoofriool 

Ondersoek & Opgradering van Vredenburg 
Hoofriool 

CRRCC 

2012/07/01 

2012/06/30 

99 


1 

Sanitation 

Ondersoek & Opgradering van Vredenburg 
Hoofriool 

Ondersoek & Opgradering van Vredenburg 
Hoofriool 

MIG 

2012/07/01 

2012/06/30 

10 

2 

Sanitation 

Replace CFG 5808 - Saidanha 

Replace CFG 5808 - Saidanha 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Sanitation 

Canopy 

Canopy 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Sanitation 

Riool inspeksie toestel (Vredenburg) 

Riool inspeksie toestel (Vredenburg) 

CRR 

2012/07/01 

2012/06/30 

All 


1 

Sanitation 

New Bakkie St Helena Bay (Foreman Water 
And Sanitation) 

New Bakkie St Helena Bay (Foreman Water 
And Sanitation) 

CRR 

2012/07/01 

2012/06/30 

11 


4 

Sanitation 

Canopy for Bakkie St Helena Bay 

Canopy for Bakkie St Helena Bay 

CRR 

2012/07/01 

2012/06/30 

11 

4 

Sanitation 

1 X 20m lead (St Helena Bay) 

1 X 20m lead (St Helena Bay) 

CRR 

2012/07/01 

2012/06/30 

11 

4 

Sanitation 

1 X 100 Hosepipe 

1 X 100 Hosepipe 

CRR 

2012/07/01 

2012/06/30 

11 

4 

Sanitation 

Tackle Block with Hoist (Pumpstations) 

Tackle Block with Hoist (Pumpstations) 

CRR 

2012/07/01 

2012/06/30 

5 


6 

Sanitation 

Versteibare Moersleutel 450mm 
(Langebaan) 

Versteibare Moersleutel 450mm 
(Langebaan) 

CRR 

2012/07/01 

2012/06/30 

6 


5 

Sanitation 

Pypsieutel 450mm(Langebaan & Saidanha) 

Pypsieutel 450mm(Langebaan & Saidanha) 

CRR 

2012/07/01 

2012/06/30 

All 


1 

Sanitation 

Grinders (North and South) 

Grinders (North and South) 

CRR 

2012/07/01 

2012/06/30 

Ail 


1 

Sanitation 

Web Slings 2000kg 

Web Slings 2000kg 

CRR 

2012/07/01 

2012/06/30 

All 


1 

Sanitation 

Quad chain Slings 

Quad chain Slings 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Sanitation 

Gedore Tools (Saidanha) 

Gedore Tools (Saidanha) 

CRR 

2012/07/01 

2012/06/30 

6 

5 

Sanitation 

1 X Washing Machines (St Helena Bay) 

1 X Washing Machines (St Helena Bay) 

CRR 

2012/07/01 

2012/06/30 

All 


1 

Sanitation 

1 X Weedsprayer (St Helena Bay) 

1 X Weedsprayer (St Helena Bay) 

CRR 

2012/07/01 

2012/06/30 

11 

■ 

■ ■ 

■ 

4 

Sanitation 

l x Sewage bladder and fittings 

1 X Sewage bladder and fittings 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Sanitation 

Sewer Netwerd: Upgrading: Saidanha 

Sewer Netword: Upgrading: Saidanha 

MIG 

2012/07/01 

2012/06/30 

5 


6 

. . 

Sanitation 

Ondersoek en ontwerp van 
Suiweringswerke: Britaniabaai 

Ondersoek en ontwerp van 
Suiweringswerke: Britaniabaai 

CRR 

2012/07/01 

2012/06/30 

11 


' 

4 

Sanitation 

Ondersoek en ontwerp van 
Suiweringswerke: Jacobsbaai 

Ondersoek en ontwerp van 
Suiweringswerke; Jacobsbaai 

CRR 

2012/07/01 

2012/06/30 

1 


1 

12 

Sanitation 

Paternoster: Riootwerke: Verbeteringe 

Paternoster: Rioolwerke: Verbeteringe 

CRR 

2012/07/01 

2012/06/30 

11 

10 

Sanitation 

Paternoster: Rioolwerke: Verbeteringe 

Paternoster: Rioolwerke: Verbeteringe 

. ..K' 

2012/07/01 

2012/06/30 

11 

10 

Sanitation 

Opgradering: Vredenburg 
Suiweringswerke 

Opgradering: Vredenburg 
Suiweringswerke 

CRR 

2012/07/01 

2012/06/30 

8 


3 

Sanitation 

Opgradering: Saidanha Suiweringswerke 

Opgradering: Saidanha Suiweringswerke 

CRR 

2012/07/01 

2012/06/30 

5 


. . 

6 

Sanitation 

Laingville Opgradering & Siyk bantering 

Laingville Opgradering & Slyk bantering 

CRRCC 

2012/07/01 

2012/06/30 

12 



Sanitation 

Vervanng CFG 24022 

Vervanng CFG 24022 

CRR 

2012/07/01 

2012/06/30 

All 


1 

Sanitation 

Canopy 

Canopy 

CRR 

2012/07/01 

2012/06/30 

All 


1 

^ Sanitation 

Purchase Land: Brittania Bay Sewer Plant 

Purchase Land: Brittania Bay Sewer Plant 

CRR 

2012/07/01 

2012/06/30 

■ 

11 


4 

Sanitation 

■ 

3 x Scales for chlorine 

3 X Seales for chlorine 

CRR 

2012/07/01 

2012/06/30 

' 

Alt 


1 

1 Sanitation 

2 X Toolbox with Tools 

2 X Toolbox with Tools 

CRR 

2012/07/01 

2012/06/30 

All 


1 

1 Sanitation 

Safety Gates 

Safety Gates 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Sanitation 

Test Meters for plants 

Test Meters for plants 

CRR 

2012/07/01 1 2012/06/30 

All 

1 

1 Sanitation 

2 X 37mm Petrol saw 

2 X 37mm Petrol saw 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Sanitation 

2 X Petrol Sludge pumps 

2 X Petrol Sludge pumps 

CRR 

h' ■■■' . ■ ■ ■ “ 

2012/07/01 

2012/06/30 

All 

1 

Sanitation 

Furniture and Equipment 

Furniture and Equipment 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Sanitation 

Laingville Waste Water Treatment Plant 
(Upgrading) 

Laingville Waste Water Treatment Plant 
(Upgrading) 

MIG 

2012/07/01 

2012/06/30 

12 

8 

Roads and storm water 

Verhewe Stra h/v Suminyestr Hopland 

Verhewe Stra h/v Suminyestr Hopland 

CRR 

2012/07/01 

2012/06/30 

4 

9 

Roads and Storm water 

Bushalte; Wyk 9 

Bushalte: Wyk 9 

CRR 

2012/07/01 

2012/06/30 

9 

2. 

i Roads and storm water 

Pavement: Maclont (Ward 13) 

Pavement: Maclont (Ward 13} 

CRR 

2012/07/01 

2012/06/30 

2 

3 

Roads and Storm water 

Construction of Lunar street: Surfacing 

Construction of Lunar street: Surfacing 

CRR 

2012/07/01 

2012/06/30 

11 

4 

Roads and storm water 

Construction Lunar street: Structure 

Construction Lunar street: Structure 

CRR 

2012/07/01 

2012/06/30 

11 

4 

Roads and storm water 

Construction of Lunar street: Kerbing 

Construction of Lunar street; Kerbing 

CRR 

2012/07/01 

2012/06/30 

11 

4 

Roads and storm water 

Construction of Lunar street: Stormwater 

Construction of Lunar street: Stormwater 

CRR 

2012/07/01 

2012/06/30 

11 

4 

Roads and storm water 

Construction of Pelican street Surfacing 

Construction of Pelican street; Surfacing 

CRR 

2012/07/01 

2012/06/30 

11 

4 

Roads and storm water 

Construction of Pelican street Structure 

Construction of Pelican street: Structure 

CRR 

2012/07/01 

2012/06/30 

11 

4 

Roads and storm water 

Construction of Pelican street; Kerbing 

Construction of Pelican street; Kerbing 

CRR 

2012/07/01 

2012/06/30 

11 

4 

Roads and storm water 

Construction of Pelican street; Stormwater 

Construction of Pelican street: Stormwater 

CRR 

2012/07/01 

2012/06/30 

11 

4 

Roads and storm water 

Louwville/Ruth First ; Opgradering van 

stormwater 

Louwviile/Ruth First : Opgradering van 
stormwater 

CRR 

2012/07/01 

2012/06/30 

10 

2 

Roads and storm water 

Middelpos Stormwater hantenng 

Middelpos Stormwater bantering 

CRR 

2012/07/01 

2012/06/30 

1 

11 

Roads and storm water 

White City Stormwater: Study, Planning & 
Design 

White City Stormwater: Study, Planning & 
Design 

MIG 

2012/07/01 

2012/06/30 

3 


9 

Roads and storm water 

Stormwater Masterplan: Langebaan 

Stormwater Masterplan: Langebaan 

CRR 

2012/07/01 

2012/06/30 

6 

5 

Roads and storm water 

Louwville Stormwater: Phase 4; 

Stromwater Channel 

Louwville Stormwater: Phase 4: 

Stromwater Channel 

MIG 

2012/07/01 

2012/06/30 

All 

2 

Roads and storm water 

Louwville Stormwater: Phase 5: 

Stormwater Channel 

Louwville Stormwater: Phase 5: 

Stormwater Channel 

MiG 

2012/07/01 

■ ■ 1 

2012/06/30 

All 

2 

Roads and storm water 

Upgrading : Oostewai Street : Langebaan 

Upgrading : Oostewai Street : Langebaan 

CRR 

2012/07/01 

2012/06/30 

■ 

6 

5 

Roads and storm water 

Busstop: Nackerdine St 

Busstop: Nackerdine St 

CRR 

2012/07/01 

2012/06/30 

9 ■ 

2 

Roads and storm water 

Rehabilitation of internal roads:F3briek 

street 

Rehabilitation of internal roads;Fabriek 

street 

CRR 

2012/07/01 

2012/06/30 

8 

3 

Roads and storm water 

Rehabilitation of internal roads: Vraagom 

street 

Rehabilitation of internal roads: Vraagom 

street 

CRR 

2012/07/01 

2012/06/30 

10 

3 

Roads and storm water 

Rehabilitation of internal roads; Solomon 

William 

Rehabilitation of internal roads; Solomon 

William 

CRR 

2012/07/01 

2012/06/30 

10 

3 

Roads and storm water 

Rehabilitation of internal roads:Tolken 

Rehabilitation of internal roads:Tolken 

CRR 

2012/07/01 

2012/06/30 

5 

6 

Roads and storm water 

Rehabilitation of internal roads: Main 

Road Saidanha 

Rehabilitation of internal roads: Main 

Road Saidanha 

CRR 

2012/07/01 

2012/06/30 

5 

6 

Roads and storm water 

Rehabilitation of internal roads:Sleigh 
street 

Rehabilitation of internal roads:Sleigh 

street 

CRR 

2012/07/01 

2012/06/30 

6 

5 

Roads and storm water 

Rehabilitation of internal roads:Mark 

street 

Rehabilitation of internal roads:Mark 

street 

CRR 

2012/07/01 

2012/06/30 

7 

7 

Roads and storm water 

Rehabilitation of internal roads:Victoria 

street 

Rehabilitation of internal roads;Victoria 

street 

CRR 

2012/07/01 

2012/06/30 

7 

7 

Roads and storm water 

Rehabilitation of internal roads;Hof street 

Rehabilitation of internal roads:riof street 

CRR 

2012/07/01 

2012/06/30 

7 

7 
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400000 







1400000.00 





200000 

200000 







400000.00 





200000 

250000 

300000 

150000 




900000.00 




100000 

100000 

100000 

100000 

100000 

100000 

100000 

100000 

100000 

900000.00 





300000 







300000.00 


140000.00 

10000.00 

25000.00 

15000.00 


Capital projects for the 2012/13 financial year 


Sub Diirctonte |R] 


Roads and storm water 

Rehabilitation of internal roads:Oos street 

Rehabilitation of internal roads:Oos street 

CRR 



2012/07/01 

2012/06/30 

7 



7 


Roads and storm water 

Additional fases to existing robots in 
Vredenburg 

Additional fases to existing robots in 
Vredenburg 

CRR 



2012/07/01 

2012/06/30 

Alt 


i 

3 


Roads and storm water 

IMQS - Pavement & Stormwater 
Management Systems Update 

IMQS - Pavement & Stormwater 
Management Systems Update 

CRR 



2012/07/01 

2012/06/30 

All 


1 

! 

1 


Roads and storm water 

Tail lift fot truck 

Tail lift fot truck 

CRR 



2012/07/01 

2012/06/30 

All 



3 


Roads and storm water 

2x 6t Tipper trucks 

2 x 6t Tipper trucks 

CRR 



2012/07/01 

2012/06/30 

AM 



3 


Roads and storm water 

Kudu iawnmower 

Kudu Iawnmower 

CRR 



2012/07/01 

2012/06/30 

AM 



3 


Roads and storm water 

Double axle trailer 

Double axle trader 

CRR 



2012/07/01 

2012/06/30 

AM 



3 


Roads and storm water 

New 1 ton LDV 

New 1 ton LDV 

CRR 



2012/07/01 

2012/06/30 

AM 



3 


Roads and storm water 

6 X Tables - Lamgville Depot 

6 x Tables - Lamgville Depot 

CRR 



2012/07/01 

2012/06/30 

AM 


■ 

8 


Roads and storm water 

25 X Lockers: Saldanha Depot 

25 X Lockers; Saldanha Depot 

CRR 



2012/07/01 

2012/06/30 

AM 



6 


Roads and storm water 

22 X Chairs Lamgville Depot 

22 X Chairs Lamgville Depot 

CRR 



2012/07/01 

2012/06/30 

AM 


r 

8 


Roads and storm water 

10 X Lockers - Lamgville 

10 X Lockers - Lamgville 

CRR 



2012/07/01 

2012/06/30 

AM 


_ - - 

8 


Roads and storm water 

High presuure cleaner 

High presuure cleaner 

CRR 



2012/07/01 

2012/06/30 

AM 



3 


Roads and storm water 

2 X Notice Boards 

2 X Notice Boards 

CRR 



2012/07/01 

2012/06/30 

AM 



99 


Roads and storm water 

1 X White Boara: Year Planner Type 

1 X White Board: Year Planner Type 

CRR 



2012/07/01 

2012/06/30 

AM 


j 

99 


Roads and storm water 

Upgrading of sidewalks (ex. 100 day plan) - 
White City 

Upgrading of sidewalks (ex. 100 day plan) - 
White City 

CRR 



2012/07/01 

2012/06/30 

3 



9 


Roads and storm water 

Paved footpath White city to town (ex 100 
day plan) - White City 

Paved footpath White city to town (ex 100 
day plan) - White City 

CRR 



2012/07/01 

2012/06/30 

3 



9 


Roads and storm water 

Traffic Calming: Alicia, Vanguard Drive( ex 
100 day plan) -Diazville RDP 

Traffic Calming: Alicia, Vanguard Drive( ex 
100 day pian) -Diazville RDP 

CRR 

2012/07/01 

2012/06/30 

4 

9 

Roads and storm water 

Traffic Calming: Sleigh str (sea side) (ex. 
100 day plan) - LBN 

Traffic Calming: Sleigh str (sea side) (ex. 
100 day pian) - LBN 

CRR 

2012/07/01 

2012/06/30 

6 

r ^ ■' 

5 

Roads and storm water 

Farm fencing: West of Villa Diamante (ex. 
100 day plan) -LBN 

Farm fencing: West of Villa Diamante (ex. 
100 day plan) - LBN 

CRR 

2012/07/01 

2012/06/30 

6 

5 

Roads and storm water 

Paving; Parking area: Alabama str - LBN 

Paving: Parking area: Alabama str - LBN 

CRR 

2012/07/01 

2012/06/30 

6 

5 

Roads and storm water 

Traffic Calming; Speedhumps Victoria, 
Rooikrans str - Hopefield 

Traffic Calming: Speedhumps Victoria, 
Rooikrans str - Hopefield 

CRR 

2012/07/01 

2012/06/30 

7 

7 

Roads and storm water 

Paving of sidewalk; School street (100 day 
plan) - Vredenbug High School 

Paving of sidewalk: School street (100 day 
plan) - Vredenbug High School 

CRR 

2012/07/01 

2012/06/30 

8 

3 

Roads and storm water 

Traffic Calming; Tromp str (100 day plan) - 
Vredenburg 

Traffic Calming; Tromp str (100 day plan) - 
Vredenburg 

CRR 

2012/07/01 

2012/06/30 

8 

3 


Traffic Calming: Raised Pedestrian 

Traffic Calming: Raised Pedestrian 











Roads and storm water 

Crossing: School chidren (100 day plan) - 

Crossing: School chidren (100 day plan) - 

CRR 



2012/07/01 

2012/06/30 

8 



3 



Vredenburg Primary School 

Vredenburg Primary School 











Roads and storm water 

Paving of sidewalk; Plein str (100 day 
plan) - Vredenburg 

Paving of sidewalk; Plein str (100 day 
plan) - Vredenburg 

CRR 

2012/07/01 

2012/06/30 

10 

3 


Traffic Calming: Herlile, Berg, Restless 

Traffic Calming: Herlile, Berg, Restless 











Roads and storm water 

Wave, Kentucky, Udam , Massdam, Monk, 
Diedam, Middelpos Rylaan, Kuase Street - 

Wave, Kentucky, Udam , Massdam, Monk, 
Diedam, Middelpos Rylaan, Kuase Street- 

CRR 



2012/07/01 

2012/06/30 

1 



99 



Diazville, Middelpos 

Diazville, Middelpos 











Roads and storm water 

Paving of sidewalk: Zabalaza till Zola - 
Middelpos 

Paving of sidewalk: Zabalaza till Zola - 
Middelpos 

CRR 

2012/07/01 

2012/06/30 

1 

11 

Roads and storm water 

Paving of sidewalks:8uitekant, Dwars en 
Sand str - Hopefield 

Paving of sidewalks:Buitekant, Dwars en 
Sand str - Hopefield 

CRR 

2012/07/01 

2012/06/30 

7 

7 

Roads and storm water 

Traffic Calming: Buitekant, Skool, Dwars & 
Marshall str. - Hopefield 

Traffic Calming: Buitekant, Skooi, Dwars & 
Marshall str. - Hopefield 

CRR 

2012/07/01 

2012/06/30 

7 

7 

Roads and storm water 

Upgrading of Parking area at Taxi Rank and 
Shops - Hopefield 

Upgrading of Parking area at Taxi Rank and 
Shops - Hopefield 

CRR 

2012/07/01 

2012/06/30 

7 

7 

Roads and storm water 

Bicycle lanes - Hopefield 

Bicycle lanes - Hopefield 

CRR 

2012/07/01 

2012/06/30 

7 

7 

Roads and storm water 

Traffic Calming; Herculus, Kerk str - 
Vredenburg 

Traffic Calming: Herculus, Kerk str - 
Vredenburg 

CRR 

2012/07/01 

2012/06/30 

8 

3 


Traffic Calming: Speedhumps on Tarentaai, 

Traffic Calming: Speedhumps on Tarentaai, 











Roads and storm water 

Solomon William, Sampie Mitchell, Pu, 

Solomon William, Sampie Mitchell, Pu, 

CRR 



2012/07/01 

2012/06/30 

10 



3 



Bergsig and Boom street - Louwviile 

Bergsig and Boom street - Louwviile 












Traffic Calming: Speedhumps: Anemoon, 

Traffic Calming: Speedhumps: Anemoon, 











Roads and storm water 

Klapkappie, Scamaryllis, Ranonkel, School, 
Cloete, Jordaan, Abdol, Davids, Samaai & 

Klapkappie, Scamaryllis, Ranonkel, School, 
Cloete, Jordaan, Abdol, Davids, Samaai & 

CRR 



2012/07/01 

2012/06/30 

12 


■ 

8 



Dahlia str. - Laingville 

Dahlia str. - Laingville 











Roads and storm water 

Bus shelter: School - Laingville 

Bus shelter: School - Laingville 

CRR 



2012/07/01 

2012/06/30 

12 



8 


Roads and storm v^ater 

Paving of sidewalks: Bontblok - Laingville 

Paving of sidewalks: Bontblok - Laingville 

CRR 



2012/07/01 

2012/06/30 

12 



8 


Roads and storm water 

Bus shelter: School Children - Louwviile 

Bus shelter: School Children - Louwviile 

CRR 

2012/07/01 

2012/06/30 

13 



2 

j 


Traffic Calming: Speedhumps; Erica, 

Traffic Calming: Speedhumps: Erica, 



r 








Roads and storm water 

Kanna, Primrose, Petunia, Aandblom, 
Jasmyn, Suikerbos, Gousbtom & 

Kanna, Primrose, Petunia, Aandblom, 
Jasmyn, Suikerbos, Gousbiom & 

CRR 



2012/07/01 

2012/06/30 

13 



2 



Bougainviila str - Louwviile 

Bougainviila str - Louwviile 











Roads and storm water 

Signage to beaches and parking areas - 
Langebaan 

Signage to beaches and parking areas - 
Langebaan 

CRR 



2012/07/01 

2012/06/30 

6 



5 


Roads and storm water 

Upgrading of stormwater system: Protea, 
Suikerkan & March str. LBN 

Upgrading of stormwater system; Protea, 
Suikerkan & March str. LBN 

CRR 


2012/07/01 

2012/06/30 

6 



5 


Roads and storm water 

Traffic calming: Speedhumps: Gousbiom, 
Pikkewyn str - LBN 

Traffic calming: Speedhumps; Gousbiom, 
Pikkewyn str - LBN 

CRR 

2012/07/01 

2012/06/30 

■ 

6 


5 


Roads and storm -water 

Paving of sidewalks - LBN 

Paving of sidewalks - LBN 

CRR 

2012/07/01 

2012/06/30 

6. 


5 


Roads and storm water 

Paving Sidewalks - Ward 2 

Paving Sidewalks - Ward 2 

CRR 

2012/07/01 

2012/06/30 

2 


3 


Roads and storm water 

Paving Sidewaliks: Witstompneus tot 
Geenbelstr 

Paving Sidewaliks: Witstompneus tot 
Geenbelstr 

CRR 



2012/07/01 

2012/06/30 

r — 

3 ■ : 



6 


Roads and storm water 

Bus Shelter: Schuter Street; White City 

Bus Shelter; Schuter Street; White City 

CRR 



2012/07/01 

2012/06/30 

3 



6 


Roads and storm -water 

Paving; Sardina Street: Diazville 

Paving; Sardina Street: Diazville 

CRR 

2012/07/01 

2012/06/30 

4 


9 


Roads and storm water 

Bankies en Vullisdromme 

Bankies en Vullisdromme 

CRR 

2012/07/01 

2012/06/30 

5 


6 


Roads and storm water 

Parking: Dwars Street: Langebaan 

Parking: Dwars Street: Langebaan 

CRR 

2012/07/01 

2012/06/30 

6 


5 


! Roads and storm water 

Parking: Suffiren Street: Langebaan 

Parking: Suffiren Street: Langebaan 

CRR 

2012/07/01 

2012/06/30 

6 


5 


Roads and storm water 

Parking: Jacob Street; Langebaan 

Parking: Jacob Street: Langebaan 

CRR 

2012/07/01 

2012/06/30 

< ; . 6. 


5 


1 Roads and storm water 

Foot Path; Between Dwars- and Bree 

Streets 

Foot Path: Between Dwars- and Bree 

Streets 

CRR 


2012/07/01 

2012/06/30 

6 



5 


Roads and storm water 

Re-Seal: Vandeling, Egret, Sandpiper, 
Sanderling, Tobie & Baviaans 

Re-Seal: Vandeling, Egret, Sandpiper, 
Sanderling, Tobie & Baviaans 

CRR 



2012/07/01 

2012/06/30 

6 



5 


Roads and storm water 

Tar; Industrie Street: Hopefield 

Tar: Industrie Street: Hopefield 

CRR 




2012/07/01 

2012/06/30 

7 



7 


Roads and storm water 

Paving: Main Routs: Hopefield 

Paving: Main Routs: Hopefield 

CRR 

2012/07/01 

2012/06/30 

7 



7 


Roads and storm water 

Re-Seal; Scorpio & Uranus Streets 

Re-Seai; Scorpio & Uranus Streets 

CRR 



2012/07/01 

2012/06/30 

8 



3 


Roads and storm v^ater 

Parking: St Augustine: Paternoster 

Parking; St Augustine: Paternoster 

CRR 



2012/07/01 

2012/06/30 

11 


10 


Roads and storm water 

Paving Sidewaliks: Selfbou 

Paving Sidewaliks: Selfbou 

CRR 

- 


2012/07/01 

2012/06/30 

13 


2 


Resorts 

Rivetment : Rehabilitation : Langebaan 

Rivetment : Rehabilitation : Langebaan 

CRR 



2012/07/01 

2012/06/30 

6 



5 


Human Resources 

IX Year Planner 

IX Year Planner 

CRR 



2012/07/01 

2012/06/30 

All; 



1 


Human Resources 

IX Notice Board 

IX Notice Board 

CRR 



2012/07/01 

2012/06/30 

All 



1 


Human Resources 

IX Flip Chart 

IX Flip Chart 

CRR 

2012/07/01 

2012/06/30 

All 

— 

■ 

. 

1 


Human Resources 

IX Wooden Cabinet 

IX Wooden Cabinet 

CRR 

2012,/07/01 

2012/06/30 

All 

, 

1 


Human Resources 

2X Gazebos 

2X Gazebos 

CRR 

2012/07/01 

2012/06/30 

All: 



1 


Human Resources 

2X2mSharkfin 

2X 2m Sharkfin; 

CRR 

2012/07/01 

2012/06/30 

All; 


1 

Human Resources 

IX Trolley 

IX Trolley 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Sports grounds 

Upgrading: Spray Lights: Saldaha Sport 
Grounds 

Upgrading: Spray Lights: Saldaha Sport 
Grounds 

CRR 

2012/07/01 

2012/06/30 

5 


6 


Sports grounds 

Louwviile: Nuwe Swembadkompleks 

Louwviile: Nuwe Swembadkompleks 

CRR 

2012/07/01 

2012/06/30 

Alt 


2 


Sports grounds 

Netbai Court 

Netbal Court 

CRR 



2012/07/01 

2012/06/30 

6 

5 

Sports grounds 

Netbal Court 

Netbal Court 

CRR 



2012/07/01 

2012/06/30 

1 

9 

Sports grounds 

Louville: erf 1003 :2 x soccer fields : grass 

Louville: erf 1003 :2 x soccer fields : grass 

CRR 



2012/07/01 

2012/06/30 

10 

2 

Sports grounds 

LouvHle : erf 1003 : 2x soccer fields 
: irrigation 

Louville : erf 1003 : 2x soccer fields 
: irrigation 

CRR 



2012/07/01 

2012/06/30 

10 



2 


Sports grounds 

IX Black Leather Chair 

IX Black Leather Chair 

CRR 



2012/07/01 

2012/06/30 

AH , 



1 


Sports grounds 

4 Tier bookcase 

4 Tier bookcase 

CRR 

' 


2012/07/01 

2012/06/30 

AM: 



1 


Sports grounds 

IX Epoxy 4 legged Side Chair 

IX Epoxy 4 legged Side Chair 

CRR 



2012/07/01 

2012/06/30 

All: 



1 


1 Sports grounds 

IX Desk Shell 

IX Desk Shell 

CRR 



2012/07/01 

2012/06/30 

All: 


f— •• 

1 


j , Sports grounds 

IX Ciassique Roller 

IX Ciassique Roller 

CRR 



2012/07/01 

2012/06/30 

All. 



1 


Municipal Manager 

2 X Besoekersoele (PMS Manager) 

2 X Besoekersoele (PMS Manager) 

CRR 



2012/07/01 

2012/06/30 

All 

r 

1 


Municipal Manager 

1 X Lessenaarstoei (PMS Manager) 

1 X Lessenaarstoei (PMS Manager) 

CRR 

2012/07/01 

2012/06/30 

All 



1 


Municipal Manager 

1 X Witbord teen muur (PMS Manager) 

1 X Witbord teen muur (PMS Manager) 

CRR 

2012/07/01 

2012/06/30 

Alt. 



1 


Municipal Manager 

1 x Hout Liasseerkas (PMS Manager) 

1 X Hout Liasseerkas (PMS Manager) 

CRR 



2012/07/01 

2012/06/30 

AH' 

1 

Municipal Manager 

1 X Lessenaar (PMS Manager) 

1 X Lessenaar (PMS Manager) 

CRR 



2012/07/01 

2012/06/30 

AM; 


1 

; Municipal Manager 

IX Filing Cabinet - MM Secretary 

IX Filing Cabinet - MM Secretary 

CRR 



2012/07/01 

2012/06/30 

All 



1 


Director: Financial Services 

1 X Industrial Vacuumcleaner - Vredenburg 
Office 

1 X Industrial Vacuumcleaner - Vredenburg 
Office 

CRR 

■ 


2012/07/01 

2012/06/30 

All 


■■ 

1 


Director: Financial Services 

' 

- 

IX Mop trolley-Saldanha office 

• 

IX Mop trolley-Saldanha office 

CRR 



2012/07/01 

2012/06/30 

AM 


1 


Director: Financial Services 

IX Hand towel system 

IX Hand towel system 

CRR 



2012/07/01 

2012/06/30 

AM 


1 


Director: Financial Services 

IX Hand towel system 

■ 

IX Hand towel system 

CRR 



2012/07/01 

2012/06/30 

AM 


1 


! Director: Financial Services 

IX Hand towel system 

IX Hand towel system 

CRR 



2012/07/01 

2012/06/30 

AM 



1 


Director: Financial Services 

IX Hand towel system 

IX Hand towel system 

CRR 



2012/07/01 

2012/06/30 

AM 



1 


Director: Financial Services 

IX Hand towel system 

IX Hand towel system 

CRR 



2012/07/01 

2012/06/30 

AM 



1 


: Director: Financial Services 

IX Hand towel system 

IX Hand towel system 

CRR 



2012/07/01 

2012/06/30 

AM 



1 


Director: Financial Services 

IX Hand towel system 

IX Hand towel system 

CRR 



2012/07/01 

2012/06/30 

All 



1 


1 Director: Financial Services 

1 X lOL Urn_Langebaan 

1 X lOL Urn_Langebaan 

CRR 



2012/07/01 

2012/06/30 

AH 



1 


Director: Financial Services 

1 X Cash box 

1 X Cash box 

CRR 



2012/07/01 

2012/06/30 

All 



1 


Director: Financial Services 

1 x Cash box 

1 X Cash box 

CRR 



2012/07/01 

2012/06/30 

Alt 

1 

Director: Financial Services 

1 X Cash box 

1 x Cash box 

CRR 



2012/07/01 

2012/06/30 

AM 

1 

Director: Financial Services 

1 x Cash box 

1 x Cash box 

CRR 



2012/07/01 

2012/06/30 

Ail: 

1 

Director: Financial Services 

1 X Cash box 

1 X Cash box 

CRR 



2012/07/01 

2012/06/30 

AM 

1 

Director: Financial Services 

lx Note counter 

1 X Note counter 

CRR 



2012/07/01 

2012/06/30 


1 

Director: Financial Services 

1 X Note counter 

1 X Note counter 

CRR 



2012/07/01 

2012/06/30 

Ali 

1 

Director: Financial Services 

1 X Draughtmans Chair 

1 X Draughtmans Chair 

CRR 


2012/07/01 

2012/06/30 

All 

1 

Director: Financial Services 

1 X Draughtmans Chair 

1 X Draughtmans Chair 

CRR 


2012/07/01 

2012/06/30 

AM 

1 

Director: Financial Services 

1 X Draughtmans Chair 

1 X Draughtmans Chair 

CRR 


2012/07/01 

2012/06/30 

AM 

1 

Director: Financial Services 

1 X Draughtmans Chair 

1 X Draughtmans Chair 

CRR 


2012/07/01 

2012/06/30 

All 

1 

Director: Financial Services 

1 X Draughtmans Chair 

1 X Draughtmans Chair 

CRR 


2012/07/01 

2012/06/30 

AM 

1 

Director: Financial Services 

1 X Draughtmans Chair 

1 X Draughtmans Chair 

CRR 


2012/07/01 

2012/06/30 

A„ 


1 

i 

Director: Financial Services 

1 X Draughtmans Chair 

1 X Draughtmans Chair 

CRR 


2012/07/01 

2012/06/30 

All 

1 

Director: Financial Services 

1 X Mobile pedestal with 3 drawers and 
central lock 

1 X Mobile pedestal with 3 drawers and 
central lock 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Director: Financial Services 

1 X Mobile pedestal with 3 drawers and 
central lock 

1 X Mobile pedestal with 3 drawers and 
centra! lock 

CRR 

2012/07/01 

2012/06/30 

AM 

1 1 

Director: Financial Services 

1X4 Drawer steel cabinet 

1X4 Drawer steel cabinet 

CRR 

2012/07/01 

2012/06/30 

AM 

1 i 

Director: Financial Services 

1X4 Drawer steel cabinet 

1X4 Drawer steel cabinet 

CRR 

2012/07/01 

2012/06/30 

AM 

1 i 

Director: Financial Services 

1X4 Drawer steel cabinet 

1 X 4 Drawer steel cabinet 

CRR 

2012/07/01 

2012/06/30 

AM 

1 

Director: Financial Services 

1X4 Drawer steel cabinet 

1X4 Drawer steel cabinet 

CRR 

2012/07/01 

2012/06/30 

AM 


1 

Director: Financial Services 

1X4 Drawer steel cabinet 

1X4 Drawer steel cabinet 

CRR ' 

2012/07/01 

2012/06/30 

AM 


1 : 

Director: Financiai Services 

1X4 Drawer steel cabinet 

1 X 4 Drawer steel cabinet 

CRR 1 

2012/07/01 

2012/06/30 

All 


1 i 

Director: Financial Services 

3x2 Door systems cabinet with shelf 

3x2 Door systems cabinet with shelf 

CRR 

2012/07/01 

2012/06/30 

All 

! 

1 


Total 


1 



250000 

200000 


; 





450000.00 


, 

250000 

200000 








450000.00 


250000 

250000 

200000 








700000.00 




50000 








50000.00 






400000 






400000.00 


25000 











25000.00 



50000 










50000.00 







200000 






200000.00 


3300 










— 

3300.00 

14000.00 

1 

14000 











2500 











2500.00 


6000 











6000.00 



8500 











8500.00 

1500 











1500.00 


2000 











2000.00 

40000 

30000 

30000 










100000.00 


50000 

50000 

50000 

50000 








200000.00 

1 10000 

10000 











20000.00 



10000 

5000 









15000.00 

1 


15000 










15000,00 

I 

30000 

35000 










65000.00 

j 15000 

15000 











30000.00 ! 

1 

50000 

100000 

50000 









200000.00 



10000 

5000 









15000.00 

35000.00 

200000.00 j 


15000 

20000 










i 30000 

40000 

40000 

90000 





“ 1 








40000 

40000 

30000 







110000.00 





ICOOOO 








100000.00 







100000 

50000 

50000 

100000 



300000.00 







20000 

20000 

20000 




60000.00 


50000 

100000 

100000 

IQOOOO 


50000 

100000 

50000 




550000.00 




15000 

15000 








30000.00 


20000 

15000 

15000 









50000.00 


30000 

20000 

20000 









70000.00 

■ 


30000 

30000 

• 

30000 

30000 

30000 






150000.00 







50000 

50000 





100000.00 


100000 

100000 

50000 








■ 

250000.00 



100000 

100000 

50000 










250000.00 


50000 

50000 

20000 





• 




— 

120000.00 



10000 










10000.00 



150000 

150000 









300000.00 

> 

15000 

15000 




- 


■ 





30000.00 


■ 





100000 

50000 

50000 

50000 



250000.00 


300000 

500000 

450000 

450000 




r- ■ . " 




1700000.00 



. 


100000 
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Capital projects for the 2012/13 financial year 


1 Si t)-0‘ Rl 



r i ndinp lOj’ce jR] 




Vtard Rl , i 

Director: Financial Services 

! 3x2 Door systems cabinet with shelf 

1 

3 X 2 Door systems cabinet with shelf 

CRR 

2012/07/01 

i 2012/06/30 

1 All 

: 1 

Director: Financial Services 

3x2 Door systems cabinet with shelf 

3x2 Door systems cabinet with shelf 

CRR 

2012/07/01 

i 

j 2012/06/30 

j All 

: 1 


Director: Financial Services 

1 X Notice bord 

i 

i 1 X Notice bord 

1 CRR 

I 

2012/07/01 

j 2012/06/30 

-f 

! All 

1 

i Director: Financial Services 

1 X Notice bord 

i 1 X Notice bord 

CRR 

2012/07/01 

1 2012/06/30 

i 

i All 

1 

! Director: Financial Services 

1 X Notice bord 

1 1 X Notice bord 

CRR 

2012/07/01 

2012/06/30 

i All 

1 

i 1 

Director: Financial Services 

lx White bord 

1 

j lx White bord 

CRR 

2012/07/01 

2012/06/30 

1 All 

! 1 

Director: Financial Services 

1 x Highback office chair - Credit control 

1 X Highback office chair - Credit control 

CRR 

2012/07/01 

2012/06/30 

All 

i 1 

Director: Financial Services 

1 x Highback office chair - Credit control 

1 X Highback office chair - Credit control 

1 CRR 

2012/07/01 

2012/06/30 

All 

1 i 

Director: Financial Services 

1 X Self defensive flashlights- Handyman 

1 1 X Self defensive flashlights- Handyman 

CRR 

i 

2012/07/01 

2012/06/30 

All 

1 i 

Director; Financial Services 

1 X Self defensive flashlights- Handyman 

1 1 X Self defensive flashlights- Handyman 

CRR 

2012/07/01 

1 2012/06/30 

j All 

1 . 


1 X Office chair with handles and 

! 1 X Office chair with handles and 




i 



j 

i Director: Financial Services 

mechanisms (back tilt & raising and 

mechanisms (back tilt & raising and 

CRR 


2012/07/01 

1 2012/06/30 

All 

1 

1 


lowering) - R. Manuel 

lowering) - R. Manuel 




1 



! 

! Director: Financial Services 

1X3 Tier Book Case similar to Waltons - 

Oak Melamine 1200x800x350 

1X3 Tier Book Case similar to Waltons - 

Oak Melamine 1200x800x350 

CRR 

2012/07/01 

i 2012/06/30 

All 

1 


i Director: Financial Services 

4 Office Desks 1.8m x 1.6m - (R. Manuel, D. 
Hein, J. Kleingeld & N. Rossouw) 

4 Office Desks 1.8m x 1,6m - (R. Manuel, D. 
Hein, J. Kleingeld & N. Rossouw) 

CRR 

i 2012/07/01 

2012/06/30 

All 

1 ^ 

i 

i 

Director: Financial Services 

2X Psion Scanners & Software 

2X Psion Scanners & Software 

CRR 

2012/07/01 

2012/06/30 

All 

1 i 

Director: Financial Services 

IX Chair (Accountant: Assets) 

IX Chair (Accountant: Assets) 

CRR 

2012/07/01 

2012/06/30 

i All 

1 

Director: Financial Services 

IX Cupboard (Accountant: Assets) 

IX Cupboard (Accountant: Assets) 

i CRR 

2012/07/01 

2012/06/30 

All 

1 i 

Director: Financial Services 

2 X Visitor Chairs (Accountant: Assets) 

2 X Visitor Chairs (Accountant: Assets) 

1 CRR 

1 2012/07/01 

2012/06/30 

! All 

1 

Director: Financial Services 

Carpet Protector 

Carpet Protector 

i 

CRR 

2012/07/01 

2012/06/30 

All 

. .. 

i 

1 j 

Director: Financial Services 

IX Desk 

i IX Desk 

j 

CRR 

2012/07/01 

2012/06/30 

1 All 

1 

1 

1 ! 

1 Director: Financial Services 

4 X Desk Chairs(SCM){New Posts) 

4 X Desk Chairs(SCM)(New Posts) 

CRR 

2012/07/01 

2012/06/30 

AH 

1 ! 

Director: Financial Services 

1 X Bookcase (SCM)(Head) 

1 X Bookcase (SCM)(Head) 

! CRR 

2012/07/01 

2012/06/30 

All 

1 

i Director: Financial Services 

1 X White board ( SCM ) 

1 X White board ( SCM ) 

CRR 

2012/07/01 

2012/06/30 

All 

1 1 

Director: Financial Services 

6 X Visitors chairs ( SCM )(New Posts) 

6 X Visitors chairs ( SCM )(New Posts) 

CRR 

2012/07/01 

2012/06/30 

All 

1 I 

Director: Financial Services 

1 X Recorder (SCM) 

I X Recorder (SCM) 

CRR 

2012/07/01 

2012/06/30 

All 

1 1 

Director: Financial Services 

3 X High Back Chairs 

3 X High Back Chairs 

CRR 

2012/07/01 

2012/06/30 

Alt 

1 1 

! Director: Financial Services 

1 

1 X Desktop Calculator 

1 X Desktop Calculator 

CRR 

2012/07/01 

2012/06/30 

All 

1 

1 

i 

IT 

.Meubels en Toebehore - Inventaris (Sien 
Pienk Bladsye) 

.Meubels en Toebehore - Inventaris (Sien 
Pienk Bladsye) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

i 

IT 

2 X Personal Computer - CasHiers Back- 
Office 

2 X Personal Computer - CasHiers Back- 
Office 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

Netwerk opgradering 

Netwerk opgradering 

CRR 

2012/07/01 

2012/06/30 

All 

1 

i 

IT 

6 X Rekenaars met OS (Vervanging - J Voss) 

6 X Rekenaars met OS (Vervanging - J Voss) 

CRR 


2012/07/01 

2012/06/30 

All 

1 

1 

IT 

.Furniture and Accessories - Inventory (See 
Pink Pages) 

.Furniture and Accessories - Inventory (See 
Pink Pages) 

CRR 


2012/07/01 

2012/06/30 

AN 

1 


iT 

.Furniture and Accessories - Inventory (See 
Pink Pages) 

.Furniture and Accessories - Inventory (See 
Pink Pages) 

CRR 


2012/07/01 

• 2012/06/30 

All 

1 


1 IT 

.Furniture and Accessories - Inventory (See 
Pink Pages) 

.Furniture and Accessories - Inventory (See 
Pink Pages) 

CRR 


2012/07/01 

2012/06/30 

All 

1 


IT 

4 X Data Projectors (Technicians Office 
Server room safe) 

4 X Data Projectors (Technicians Office 
Server room safe) 

CRR 


2012/07/01 

2012/06/30 

All 

— 

1 

J 

1 

4 X 20m Power leads(Technicians Office 
Server room safe) 

4 X 20m Power leads(Technicians Office 
Server room safe) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

i 

1 . 'M-. 

i 

I 

4 X Data Projector Screens(Technicians 
Office Server room safe) 

4 X Data Projector Screens(Technicians 
Office Server room safe) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

1 

1 IT 

i 

4 X Multi plugs (Technicians Office Server 
room safe) 

4 X Multi plugs (Technicians Office Server 
room safe) 

CRR 


2012/07/01 

2012/06/30 

All 

1 

1 

L- ' , ■ 

i. ^ ■ 

i IT 

1 X Collapsible Ladder (Technicians Office 
Server room safe) 

1 X Collapsible Ladder (Technicians Office 
Server room safe) 

CRR 


2012/07/01 

2012/06/30 

All 


! 

; 

2 X Folding Nose Trolly (Technicians Office 
Server room safe) 

2 X Folding Nose Trolly (Technicians Office 
Server room safe) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

; 

i IT 

1 X Vacume Cleaner (Technicians Office 
Server room safe) 

1 X Vacume Cleaner (Technicians Office 
Server room safe) 

CRR 


2012/07/01 

2012/06/30 

All 

1 


I 

! IT 

1 X Cordless Drill (Technicians Office Server! 1 X Cordless Drill (Technicians Office Server 
room safe) i room safe) 

CRR 


2012/07/01 

2012/06/30 

Ail 

1 

i 

1 

5 X External Harddrives (C.Stofberg, G. Van i5 X External Harddrives (C.Stofberg, G. Van 







i 

1 'T 

Schaickwyk, B. Benjamin, A. Hendricks, JD 

Schaickwyk, B.Benjamin, A. Hendricks, JD 

CRR 


2012/07/01 

2012/06/30 

All: 

1 

1 


VanColler) 

Van Coller) 







1 

: 

1 X Flatsereen TV ( Technicians office 
Buller centrum) 

I X Flatsereen TV ( Technicians office 
Buller centrum) 

CRR 


2012/07/01 

2012/06/30 

A!l 

1 


; IT 

10 X Extra PC's (Technicians Office Server 
room safe) 

10 X Extra PC's (Technicians Office Server 
room safe) 

CRR 


2012/07/01 

2012/06/30 

All 

1 


1 

; IT 

10 X Extra Computer Screens (Technicians 
Office Server room safe) 

10 X Extra Computer Screens (Technicians 
Office Server room safe) 

CRR 


2012/07/01 

2012/06/30 

. ; ' ■ 

Ail 

1 



10 X Extra Keyboards + USB 

10 X Extra Keyboards + USB 





: ' • . 


1 

1 'T 

MousesjTechnicians Office Server room 

Mouses(Technicians Office Server room 

CRR 


2012/07/01 

2012/06/30 

All 

1 

j 


safe) 

safe) 








IT 

2 km Network Cabie(Technicians Office 
Server room safe) 

2 km Network Cable(Technicians Office 
Server room safe) 

CRR 

: 

2012/07/01 

2012/06/30 

All 

1 


IT 

4 X Glue Guns(G. Van Schaickwyk, A. 
Hendricks, B. Benjamin, JD Van Coller) 

4 X Glue Guns(G. Van Schaickwyk, A. 
Hendricks, B. Benjamin, JD Van Coller) 

CRR 


2012/07/01 

2012/06/30 

All 

1 

i 

1 

|- 

1 

i IT 

100 X Boots RJ45(Technicians Office Server 
room safe) 

100 X Boots RJ45(Technicians Office Server 
room safe) 

CRR 

' 

2012/07/01 

2012/06/30 

All 

1 


IT 

100 X Connectors RJ45(Technicians Office 
Server room safe) 

100 X Connectors RJ45(Technicians Office 
Server room safe) 

CRR 

■ 

'• "J 

2012/07/01 

2012/06/30 

All 

1 

j 

\ 

' IT ' 

1 ^ 

5X8 Port switches(Technicians Office 
Server room safe) 

5X8 Port switches(Technicians Office 
Server room safe) 

CRR 


2012/07/01 

2012/06/30 

All 

1 


1 ^ . 

5 X Serial Screen CablesjTechnicians Office 
Server room safe) 

5 X Serial Screen CablesjTechniGians Office 
Server room safe) 

CRR 


2012/07/01 

2012/06/30 

All 

1 


i 

IT 

2 X 20 M VGA Cables (Technicians Office 
Server room safe) 

2 X 20 M VGA Gables (Technicians Office 
Server room safe) 

CRR 


2012/07/01 

2012/06/30 

All 

1 



IKM Fiber Cable (Technicians Office Server 
room safe) 

IKM Fiber Cable (Technicians Office Server 
room safe) 

CRR 


2012/07/01 

2012/06/30 

Alt 

1 


1 

1 IT 

5 X Carpet mate (Technicians Office Server 
room safe) 

5 X Carpet mate (Technicians Office Server 
room safe) 

CRR 


2012/07/01 

2012/06/30 

Ail 

1 


IT 

1 X 3-in-one Printer Black (Technicians 
Office Server room safe) 

1 X 3-in-one Printer Black (Technicians 
Office Server room safe) 

CRR 


2012/07/01 

2012/06/30 

All 

1 


■ : . "ITV" 

1 X Wifi Rooter (Technicians Office Server 
room safe) 

1 X Wifi Rooter (Technicians Office Server 
room safe) 

CRR 


2012/07/01 

2012/06/30 

All 

1 


! 

4 X 48 Port Switches (Technicians Office 
Server room safe) 

4 X 48 Port Switches (Technicians Office 
Server room safe) 

CRR 


i 

2012/07/01 

2012/06/30 

— ^ 

All 

1 


i 

j. 

1 X Powersupply Tester (Technicians Office 
Server room safe) 

1 X Powersupply Tester (Technicians Office 
Server room safe) 

CRR 


2012/07/01 

2012/06/30 

All 

1 

i 

■ j 

1 IT 

2 X Servers (Server room safe) 

2 X Servers (Server room safe) 

CRR 

) 

2012/07/01 

2012/06/30 

AH 

1 

: IT 

1 X Storage Cabinet 

1 X Storage Cabinet 

CRR 


2012/07/01 

2012/06/30 

All 

1 


j . IT-' 

1 X Filing Cabinet 

1 X Filing Cabinet 

CRR 


2012/07/01 

2012/06/30 

All 

1 


i IT 

4 X Tooibags 

4 X Tooibags 

CRR 


2012/07/01 

2012/06/30 

AH 

1 


j . 

1 ' . ■ IT ' 

4 X Highback chairs (Server room safe) 

4 X Highback chairs (Server room safe) 

CRR 


2012/07/01 

2012/06/30 

All 

1 


j 

j ^ , IT ^ . 

i----'- ^ - 

4 X Docking stations (G. Van Schaikwyk, A. i 
Hendricks, B. Benjamin, JD Van Coller) 

4 X Docking stations (G. Van Schaikwyk, A. i 
Hendricks, B. Benjamin, JD Van Coller) i 

CRR 


2012/07/01 

2012/06/30 

All 

1 


j IT 

|- ■■ 

4 X Keyboadrs (G. Van Schaikwyk, 
A.Hendricks, B.Benjamin, JD Van Coller) 

4 X Keyboadrs (G, Van Schaikwyk, i 

A.Hendricks, B.Benjamin, JD Van Coller) i 

CRR 


2012/07/01 

2012/06/30 

All 

1 


IT 

1 X Laptop (G Van Schaikwyk) 

1 X Laptop (G Van Schaikwyk) i 

CRR 


2012/07/01 1 

2012/06/30 

AIT 

1 


. IT 

1 X Laptop (JD Van Coller) | 

1 X Laptop (JD Van Coller) 1 

CRR 


2012/07/01 

2012/06/30 

AH 

1 ! 

1 IT 

Remote Administrator software with 8 i 

licences 

Remote Administrator software with 8 i 
licences ! 

CRR 


2012/07/01 

2012/06/30 

AH 

1 

j 

1 

■ 

i IT 

1 X Server for IT heldesk softwa re 

1 X Server for IT heldesk software i 

CRR 


2012/07/01 ! 

2012/06/30 

AH 1 

1 

1 

: IT 

1 X IT Helpdesk Software 

1 X IT Helpdesk Software 1 

CRR 


2012/07/01 i 

2012/06/30 

AH 1 

1 

1 

IT j 

1 X TV + Docking station (Townpianning 
Boardroom) j 

1 X TV + Docking station (Townplanning i 
Boardroom) i 

CRR 

i 

2012/07/01 j 

2012/06/30 

All 1 

1 

i IT 

1 X TV + Docking station (HR Boardroom) | 

1 X TV + Docking station (HR Boardroom) i 

CRR i 

2012/07/01 

2012/06/30 1 

All 

1 ! 

IT j 

1 X Fixed Data Projector Screen 
(Lanagenbaan community hall) i 

1 X Fixed Data Projector Screen 
(Lanagenbaan community hail) 

CRR i 

2012/07/01 

2012/06/30 

All 

1 

IT 

1 X Network Photostat machine (Social 
Services) 

1 X Network Photostat machine (Social 

Services) i 

CRR ! 

2012/07/01 

2012/06/30 

All 

1 ! 

IT 

1 X Network Photostat machine 
(Whitehouse) 

1 X Network Photostat machine i 

(Whitehouse) i 

CRR 


2012/07/01 

2012/06/30 

All 

1 I 

1 

i 

1 X Network Photostat machine ( Sivil 
Services) 

1 X Network Photostat machine ( Sivil 

Services) i 

CRR 


2012/07/01 

2012/06/30 

All ! 

1 

1 

i IT 

1 X Network Photostat machine (Office of i 
the Municipal Manager) ! 

1 X Network Photostat machine (Office of i 
the Municipal Manager) 

CRR 

2012/07/01 

2012/06/30 

All 1 


i : IT 

1 X Network Photostat machine (Payroll i 
division) 

1 X Network Photostat machine (Payroll i 
division) 

CRR ! 

2012/07/01 

2012/06/30 

AH j 

1 1 

IT' 

1 X A3 and A4 Network Photostat machine i 
(Electo Technical) : 

1 X A3 and A4 Network Photostat machine 
(Electo Technical) 

CRR i 

2012/07/01 i 

2012/06/30 

All j 

1 i 

: IT 

1 X 3-in-one Colour printer (Bernadette en i 
Marieta) 

1 X 3-in-one Colour printer (Bernadette en i 
Marieta) 

CRR 

1 

2012/07/01 

2012/06/30 

All ! 

1 i 

i 1 X Network Printer Technical Services i 
(Workshop) 

1 X Network Printer Technical Services 
(Workshop) 

CRR 1 

2012/07/01 

2012/06/30 

AH i 

-i 

1 1 

1 ' . IT 

1 X High speed Line Printer (IT Finanasies) i 

1 X High speed Line Printer (IT Finanasies) : 

CRR i 

2012/07/01 1 

2012/06/30 ! 

AH 1 

1 ! 

IT 

1 X All-in-One Printer (R. Nackerdien) i 

1 X All-in-One Printer (R. Nackerdien) 

CRR 1 

2012/07/01 

2012/06/30 ! 

All i 

1 1 

! 


1 X A3 Colour Network Printer{Marius ! 
Meiring/ Wilene Smit) • i 

1 X A3 Colour Network Pnnter{Marius i 
Meiring / Wilene Smit) 

CRR ! 

2012/07/01 

2012/06/30 

All I 

1 

IT 

1 X A3 Colour Printer (Electro technical i 
support services) 

1 X A3 Colour Printer (Electro technical i 
support services) 

CRR i 

2012/07/01 i 

2012/06/30 

All ! 

1 

IT 

1 X GPS USB Connector (Electro technical i 
support services) i 

1 X GPS USB Connector (Electro technical i 
support services) i 

CRR i 

2012/07/01 ! 

2012/06/30 : 

AH ! 

1 

1 

IT 

1 X All-in-One Printer (FB Baard) i 

1 X All-in-One Printer (FB Baard) 

CRR 1 

2012/07/01 1 

2012/06/30 1 

AH 1 

1 1 

_ IT 

1 X 3-in-One (Hopefieid Depo) ! 

1 X 3-in-One (Hopefieid Depo) 

: CRR 1 

2012/07/01 1 

2012/06/30 I 

All 1 

•••— — - — -• -1 

1 

, ' IT i 

1 X 3-in-One (Langebaan Depo) I 

1 X 3-in-One (Langebaan Depo) 

CRR ! 

2012/07/01 1 

2012/06/30 i 

All i 

1 

JIL- 1 

1 X 3-in-One (Saidanhabay Depo) | 

IX 3-in-One (Saidanhabay Depo) i 

CRR 


2012/07/01 1 

2012/06/30 1 All 1 

1 1 

■IT-.: , ■ 

1 X 3-in-One Laser printer (Technicians i 
office) ! 

1 X 3-in-One Laser printer (Technicians 

office) i 

CRR 

1 

2012/07/01 ! 

2012/06/30 j 

All 1 

1 


IT 

Desktop Computer (Admin Tikster) 

Desktop Computer (Admin Tikster) i 

CRR 

! 

2012/07/01 1 

2012/06/30 i 

All ! 

1 i 

it: 

UPS (Admin Tikster) 

UPS (Admin Tikster) 

CRR 

! 

2012/07/01 

2012/06/30 1 

AH 1 

1 i 

IT 

Desktop Computer (Elsa Meiring) < 

Desktop Computer (Elsa Meiring) ! 

CRR 

! 

2012/07/01 i 

2012/06/30 i 

AH i 

1 1 

IT 

UPS (Elsa Meiring) ; 

UPS (Elsa Meiring) 

CRR 

1 

2012/07/01 ! 

2012/06/30 1 

AH 1 

1 1 

IT 

Desktop Computer (Joy Lakabane) 

Desktop Computer (Joy Lakabane) 

CRR 


2012/07/01 1 

2012/06/30 I 

All 1 

1 1 

IT 

UPS (Joy Lakabane) : 

UPS (Joy Lakabane) : 

CRR 

i 

2012/07/01 1 

2012/06/30 i 

All ! 

1 

! 

--i 

Desktop Computer (M. Mhalakaza) i 

Desktop Computer (M. Mhalakaza) 

CRR 


2012/07/01 1 

2012/06/30 1 

AH 1 

1 


IT 1 

UPS (M. Mhalakaza) 

UPS (M. Mhalakaza) 

CRR 


2012/07/01 i 

2012/06/30 

All 

1 


IT 1 

Desktop Computer (Voorman Tegniese i 
oienste workshop) i 

Desktop Computer (Voorman Tegniese i 
dienste workshop) 

CRR 


2012/07/01 1 

2012/06/30 1 

AH 

1 1 

IT iUPS (Voorman Tegniese dienste workshop)iUPS (Voorman Tegniese dienste workshop)! 

CRR 

1 

2012/07/01 

2012/06/30 1 

All 

1 


IT 1 

Desktop Computer (Robin Richards) 

Desktop Computer (Robin Richards) i 

CRR 


2012/07/01 

2012/06/30 i 

All 

1 


IT 1 

UPS (Joy Robin Richards) 

UPS (Joy Robin Richards) 

CRR 


2012/07/01 

2012/06/30 

All 

1 

IT ' 

Desktop Computer (Amanda Botha) ; 

Desktop Computer (Amanda Botna) 

CRR 

1 

2012/07/01 

2012/06/30 

All I 

1 


IT 1 

UPS (Amanda Botha) 

UPS (Amanda Botha) 

CRR 

i 

2012/07/01 

2012/06/30 : 

All i 

1 


IT 1 

Desktop Computer (Estelle Abdol) 

Desktop Computer (Estelle Abdol) > 

CRR 


2012/07/01 

2012/06/30 1 

All 

1 i 

IT 1 

UPS (Estelle Abdol) i 

UPS (Estelle Abdol) i 

CRR ^ 


2012/07/01 

2012/06/30 1 

All i 

1 I 


Total 




1 1700 

j 

i j 

1 1 







1700.00 

1 


1 1700 

i 

! 1 
j i 



J 




1 1700.00 

1 


1 670 

1 

1 i 

! ! 

1 ; 


! 





! 670.00 


i 

1 670 

j 

i" 1 



: 




i 

j 670.00 

; 


670 

I 

! 

1 

i 





j 670.00 


1 

1 

! 400 

I 

J — 








j 400.00 

j 



1700 










1700.00 



1700 





I 




1 

I 1700.00 



750 

j 





i 


1 

i 

i 

■ 750.00 



750 

[ 

s 







1 

: 750.00 


1 

i 

— 

i 1500 

! 




i 





1500.00 



i 2000 









! 

; 2000.00 


i 

10000 










10000.00 






55000 




i 

1 


! 55000.00 



1700 







1 

! 


1700.00 

1 

! 1500 

i 

1 










1500.00 

! 



840 









! 840,00 




! 500 


1 







I 500.00 




4000 



1 





i 

4000.00 



5600 









i 

1 

5600.00 

2500 




i 








2500,00 

i 1200 




; 








1200.00 

1 


2500 

1 









2500.00 

! 3000 



1 


i 



i 




3000.00 



8000 

1 

j 



i 





8000.00 



1500 










1500.00 

5000 

5000 











10000.00 




12000 







12000.00 

20000 

20000 

1 20000 

1 20000 

2C000 

1 20000 

20000 

20000 

20000 

20000 



200000.00 





36000 







36000.00 


4000 




i ! 

1 1 

1 . 





4000.00 


4000 

1 

1 


1 

i 



— 

4000.00 


5000 

! 1 ' 

L 1 







5000,00 



1 

i 

1 

21600 


j 

j 




21600.00 

1200 


t 

t 

] 


'i 

j 




r 

1200.00 



i . i 

1 i 

! 

i_ ; -■ ■ 1 

5000 

1 

1 

I 

i 

i 




5000.00 

! 

1 400 


I 1 

: i 


1 ^ ! 

! I 

\ ^ ^ 

i 

I 




; 

400.00 1 

! 

1 1500 



; 

: . 


j 

i 

I 




1500.00 

i 940 




' ! '■ 1 

i 

! 

I 

i 




940.00 

i 2000 



1 


■ i 

-j— 




2000.00 

1 700 





i 





700.00 




' 

6500 




1 

6500.00 


■ 

i 

1 

10000 






10000.00 



i 

r. ■ . ' 

65000 


. 



■ 


65000.00 i 

|. 




15000 

j 

! 



. . 


15000.00 

I 



. 

[ 

2000 1 

1 

■ 


■ 


2000.00 

12100 






■■ 


■ j 
i 

1 


12100.00 

800 





I. 

I 

1 

1 

i . 



800.00 j 

1 

1 500 








. 




500.00 

1 

500 

■ 





i ^ 



1 

: 

i 

i 


500.00 

j , ■ . 

1000 

' ' 

■ 

, , 





— _ 1 

: 



1000.00 

250/ . i .. . 





i 

1 

' [ 


250.00 

400 




•. ' ' 



^ 1 

400.00 

160000 








160000.00 

j. . 1000^ . j 








! 

t 


1000.00 

[ ^ 

1 ■ ■ 




3000 




[ 

— 

j 


3000.00 1 

I 

; 




10000 





( 


10000.00 

! ■ 

50000 

50000 

68000 


i 



i 

! 


168000.00 

400 

i 


1 ■ ; 

t 

1 


; 



1 


I 

400.00 

i i 

180000 

180000 



: 



1 



360000.00 

2000 





; 






2000.00 

j 

2000 





1 

_. 1 


i 


1 


2000.00 

1 1000 

-4 










1000.00 

I 2000 1 








L 




2000.00 


L 



5600 




1 

t 



5600.00 

800 1 





1 

I 

1 




! 

[ 

[ 



800.00 





12300 





^ ^ 

1 



12300.00 





12300 





1 



12300,00 

I 6400 1 






i 



: r 

1 



6400.00 

1 180000 1 












180000.00 

25000 I 






i 



i 



25000.00 

: 1 

: 



i 

25000 


i 






25000.00 


! 



25000 







1 

I 

25000,00 

2000 ; 





1 







2000.00 ! 





30000 








30000.00 : 

j 




30)00 







1 

30000.00 





30000 





! 



30000.00 1 





30000 








30000.00 

: 



1 

30000 








30000.00 

: 

: 




35000 







j 

35000.00 

1 




5000 






j 


5000.00 1 

1 

I 



30000 







^ 

30000.00 


120000 i 











120000.00 





2200 






T 

1 


2200.00 





60000 








60000.00 

i 


1 

L 


5000 j 








5000.00 

1 


1 

i 


3000 








3000.00 

1 

-1 



3500 1 



. - - r 





3500.00 

I 

i 



3500 i 



■ j 




i 

3500.00 

1 




3500 i 



i 




i 

3500.00 





3500 







! 

3500.00 


1 

i 

j 


8000 


1 



1 


i 

8000.00 i 

i 


1 


5000 


1 





1 

5000.00 i 



I 


500 








500.00 I 



i 


5000 







! 

5000.00 

1 




500 







i 

500.00 i 





5000 








5000.00 





500 i 






j 


500.00 ! 




1 

5000 i 

1 





i 


5000.00 ! 




i 

500 1 

1 





1 

r 

500.00 i 



1 


5000 







I 

5000.00 ! 


; 


! 

500 

■ 





i 

i 

500.00 ! 

^ 1 


5000 I 

1 





i 


5000.00 

! i 

i i 

500 1 

j 





1 


500.00 ! 


i 1 

5000 i 

1 





! 


5000.00 j 


i I 

500 I 






1 


500.00 i 

' ! 

• i 

: i 

5000 1 

1 





T 


5000.00 ! 

i 1 


500 I 

! 





~r 


500.00 


Capital projects for the 2012/13 financial year 


Sub DiiKtofBle [Rj 


name fR) Pra|ect Uesatpsion 

unoing 'OU’ce .R) 


pfatMved Comptet^ JR; • 

WsrafRi ‘AStepjJ’; v;.' 

IT 

Desktop Computer (Natalie Arendse) 

i Desktop Computer (Natalie Arendse) 

CRR 

2012/07/01 

2012/06/30 

Ail 

1 

IT 

UPS (Natalie Arendse) 

i UPS (Natalie Arendse) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

Desktop Computer (Amanda Meyer) 

i Desktop Computer (Amanda Meyer) 

CRR 

2012/07/01 

2012/06/30 

Ail 

1 

IT 

UPS (Amanda Meyer) 

! UPS (Amanda Meyer) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

Desktop Computer (Annemarie Van 
Scnalkwyk) 

; Desktop Computer (Annemarie Van 
i Schalkwyk) 

CRR 

2012/07/01 

2012/06/30 

Ail 

1 

IT 

UPS (Annemarie Van Schalkwyk) 

UPS (Annemarie Van Schalkwyk) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


Desktop Computer (Lise Van Rooyen) 


Desktop Computer (Lise Van Rooyen) 


CRR 


2012/07/01 


2012/06/30 


All 


IT 

UPS (Lise Van Rooyen) 

UPS (Lise Van Rooyen) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

Desktop Computer (Micheal Niewoudt) 

Desktop Computer (Micheal Niewoudt) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

UPS (Micheal Niewoudt) 

UPS (Micheal Niewoudt) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

Desktop Computer (Christo Van Zyl) 

Desktop Computer (Christo Van Zyl) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

UPS (Christo Van Zyl) 

UPS (Christo Van Zyl) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

Desktop Computer (Morne Du Plessis) 

Desktop Computer (Morne Du Plessis) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

UPS (Morne Du Plessis) 

UPS (Morne Du Plessis) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

Desktop Computer (Lise Van Rooyen) 

Desktop Computer (Lise Van Rooyen) 

CRR 

2012/07/01 

... 

2012/06/30 

All 

1 

IT 

UPS (Lise Van Rooyen) 

UPS (Lise Van Rooyen) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

Screen (Derick Conradie) 

Screen (Derick Conradie) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

Screen (Marieta Esterhuyse) 

Screen (Marieta Esterhuyse) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

Screen (Bernadette Gouws) 

Screen (Bernadette Gouws) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

Screen (Jacob Lewies public enquiries) 

Screen (Jacob Lewies public enquiries) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

Sceen (Call centre electro technical) 

Sceen (Call centre electro technical) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

Screen (Rico Theart) 

Screen (Rico Theart) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

Extrenal Harddirve (Electro Technical) 

Extrenai Harddirve (Electro Technical) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

Extrenai Harddirve (Electro Technical ) 

Extrenal Harddirve (Electro Technical ) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

Extrenal Harddirve (Electro Technical) 

Extrenal Harddirve (Electro Technical) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

Extrenal Harddirve (Electro Technical) 

Extrenal Harddirve (Electro Technical) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

GPS USB Receiver (Andre Mostert) 

GPS USB Receiver (Andre Mostert) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

Desktop Computer (Randile Julies) 

Desktop Computer (Randile Julies) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

UPS (Randile Julies) 

UPS (Randile Julies) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

Desktop Computer (Kate van Wyk) 

Desktop Computer (Kate van Wyk) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

UPS (Kate van Wyk) 

UPS (Kate van Wyk) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

Laptop Standard (Trevor Bagus) 

Laptop Standard (Trevor Bagus) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

Laptop Bag(Trevor Bagus) 

Laptop Bag(Trevor Bagus) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

Mouse + Keyboard (Trevor Bagus) 

Mouse + Keyboard (Trevor Bagus) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

Security Chaind (Trevor Bagus) 

Security Chaind (Trevor Bagus) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

Desktop Computer (FB Baard) 

Desktop Computer (FB Baard) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

UPS (FB Baard) 

UPS(FB Baard) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

Desktop Computer (Joggom Smit) 

Desktop Computer (Joggom Smit) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

UPS (Joggom Smit) 

UPS (Joggom Smit) 

CRR 

2012/07/01 

2012/06/30 

All 


IT 

Desktop Computer (Rossia Witbooi) 

Desktop Computer (Rossia Witbooi) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

UPS (Rossia Witbooi) 

UPS (Rossia Witbooi) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

Laptop Standard (JM Smit) 

Laptop Standard (JM Smit) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

Laptop Bag(JM Smit) 

Laptop Bag(JM Smit) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

Mouse + Keyboard (JM Smit) 

Mouse + Keyboard (JM Smit) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

Security Chaind (JM Smit) 

Security Chaind (JM Smit) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

3 in one Printer (Joggom Smit) 

3 in one Printer (Joggom Smit) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

1 X Network Photostat machine (Rolien 
Maya) 

1 X Network Photostat machine (Rolien 
Maya) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

5 X Extra Screens 

5 X Extra Screens 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

1 X 3 in one Printer (Burgermeester) 

1 x 3 in one Printer (Burgermeester) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

Desktop Computer (New Post SCM) 

Desktop Computer (New Post SCM) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

UPS (New Post SCM) 

UPS (New Post SCM) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

Desktop Computer (New Post SCM) 

Desktop Computer (New Post SCM) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

UPS (New Post SCM) 

UPS (New Post SCM) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

Desktop Computer (Alf Magerman) 

Desktop Computer (Alf Magerman) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

UPS (Alf Magerman) 

UPS (Alf Magerman) 

CRR 

2012/07/01 

2012/06/30 

All 

1 



IT 


Desktop Computer (G Engelbrecht) 


Desktop Computer (6 Engelbrecht) 


CRR 


UPS (G Engelbrecht) 


UPS (G Engelbrecht) 


CRR 


IT 

IT 


Desktop Computer (G Engelbrecht) 

U PS (G Engelbrecht) 

Desktop Computer (Thea Brand) 


DesJaopCqmputer (GErigelbrech^ 
UPS (G Engelbrecht) 


CRR 


CRR 


201 2/07/01 

2012/07/ 01 

2012/ 07/0 1 

2012/07/01 


2012/06/30 


All 


2012/06/30 


2012/06/30 

2012/06/30 


All 

All 


All 


Desktop Computer (Thea Brand) 


CRR 


2012/07/01 


2012/06/30 


All 


IT 


UPS (Thea Brand) 


UPS (Thea Brand) 


CRR 


2012/07/01 


2012/06/30 


All 


IT 

Desktop Computer (Magda Don) 

Desktop Computer (Magda Don) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

UPS (Magda Don) 

UPS (Magda Don) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

Desktop Computer (Bulelwa Mpusula) 

Desktop Computer (Bulelwa Mpusula) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

UPS (Butelwa Mpusuia) 

UPS (Bulelwa Mpusula) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

Desktop Computer (Natasha Farmer) 

Desktop Computer (Natasha Farmer) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

UPS (Natasha Farmer) 

UPS (Natasha Farmer) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

Desktop Computer (J Manuel) 

Desktop Computer (J Manuel) 

CRR 

2012/07/01 

2012/06/30 

AH 

1 

IT 

UPS (J Manuel) 

UPS(J Manuel) 

CRR 

2012/07/01 

2012/06/30 

AH 

1 


IT 

Desktop Computer (J Mbele) 

Desktop Computer (J Mbele) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

UPS (J Mbele) 

UPS (J Mbele) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

Desktop Computer (Aldrick Hendricks) 

Desktop Computer (Aldrick Hendricks) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

UPS (Aldrick Hendricks) 

UPS (Aldrick Hendricks) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

Desktop Computer (Piet Fao) 

Desktop Computer (Piet Fao) 

CRR 

2012/07/01 

2012/06/30 

Alt 

1 


IT 

UPS (Piet Faro) 

UPS (Piet Faro) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

Desktop Computer (Brian Williams) 

Desktop Computer (Brian Williams) 

CRR 

2012/07/01 

2012/06/30 

Alt 

1 


IT 

UPS (Brian Williams) 

UPS (Brian Williams) 

CRR 

2012/07/01 

2012/06/30 

Alt 

1 


IT 

Desktop Computer (Monique Simerie) 

Desktop Computer (Monique Simerie) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

UPS (Monique Simerie) 

UPS (Monique Simerie) 

CRR 

2012/07/01 

2012/06/30 

AH 

1 


IT 

Desktop Computer (Brenda Barnes) 

Desktop Computer (Brenda Barnes) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

UPS (Brenda Barnes) 

UPS (Brenda Barnes) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

Desktop Computer (Arend Van der 
Westhuizenj 

Desktop Computer (Arend Van der 
Westhuizen) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

■ 

IT 

UPS (Arend van der Westhuizen) 

UPS (Arend van der Westhuizen) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

Desktop Computer (Anric Cioete) 

Desktop Computer (Anric Cioete) 

CRR 

2012/07/01 

2012/06/30 

Alt 

1 

1 

IT 

UPS (Anric Cioete) 

UPS (Anric Cioete) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

Desktop Computer (Beryidene Mentoor) 

Desktop Computer (Beryidene Mentoor) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

UPS (Beryidene Mentoor) 

UPS (Beryidene Mentoor) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

— 

J 

IT 

Desktop Computer (Vooraad Klerk 
Magasyn) 

Desktop Computer (Vooraad Klerk 
Magasyn) 

CRR 

2012/07/01 

2012/06/30 

Ail 

1 

— -j 

IT 

UPS (Vooraad Klerk Magasyn) 

UPS (Vooraad Klerk Magasyn) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

1 X 3 In One Pritner (Piet Farao) 

1 X 3 In One Pritner (Piet Farao) 

CRR 

2012/07/01 

2012/06/30 

Alt 

1 


IT 

1 X Screen (R Rooms) 

1 X Screen (R Rooms) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

1 X Oki Printer (Cashiers Vredenburg) 

1 X Oki Printer (Cashiers Vredenburg) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

1 X Netwerk Drukker (SCM) 

1 X Netwerk Drukker (SCM) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

— 

IT 

1 X Screen (Elton Bester ) 

1 X Screen (Elton Bester ) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

Desktop Computer (Eunice Adonisi) 

Desktop Computer (Eunice Adonisi) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT, 

UPS (Eunice Adonisi) 

UPS (Eunice Adonisi) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

Desktop Computer (Henry Claase) 

Desktop Computer (Henry Claase) 

CRR 

2012/07/01 

2012/06/30 

Alt 

1 

IT 

UPS (Henry Claase) 

UPS (Henry Claase) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

Desktop Computer (IT Helpdesk Clerk new 
post) 

Desktop Computer (IT Helpdesk Clerk new 
post) 

CRR 

2012/07/01 

2012/06/30 

All 

. ■ ■ 

1 

: 

IT 

UPS (IT Helpdesk Clerk new post) 

UPS (IT Helpdesk Clerk new post) 

CRR 

2012/07/01 

2012/06/30 

m 

1 


IT 

Desktop Computer (Secretary IT) 

Desktop Computer (Secretary IT) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

UPS (Secretary IT) 

UPS (Secretary IT) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

Desktop Computer (Environmental Officer 
Planning and Strategic services) 

Desktop Computer (Environmental Officer 
Planning and Strategic services) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

UPS (Environmental Officer Planning and 
Strategic services) 

UPS (Environmental Officer Planning and 
Strategic services) 

CRR 

2012/07/01 

2012/06/30 

All: 

1 

IT 

Shredder (SCM) 

Shredder (SCM) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

Digital Recorder (Electro tegniese dienste) 

Digital Recorder (Electro tegniese dienste) 

CRR 

2012/07/01 

2012/06/30 

All 

i 


IT 

Windows Server 2008 R2 Software x 5 

Windows Server 2008 R2 Software x 5 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

3 X Adobe PDF Creator 

3 X Adobe PDF Creator 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

Desktop Computer (Wendy Bester) 

Desktop Computer (Wendy Bester) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

UPS (Wendy Bester) 

UPS (Wendy Bester) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

, 

Desktop Computer (Vehicle registration) 

Desktop Computer (Vehicle registration) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

UPS (Vehicle registration) 

UPS (Vehicle registration) 

CRR 

2012/07/01 

2012/06/30 

AH 

1 


IT 

Desktop Computer (New Post SCM) 

Desktop Computer (New Post SCM) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

UPS (New Post SCM) 

UPS (New Post SCM) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

Desktop Computer (New Post SCM) 

Desktop Computer (New Post SCM) 

CRR 

2012/07/01 

2012/06/30 

AH 


IT 

UPS (New Post SCM) 

UPS (New Post SCM) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

1 

IT 

Desktop Computer (New Post SCM) 

Desktop Computer (New Post SCM) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

UPS (New Post SCM) 

UPS (New Post SCM) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

1 

!T 

Desktop Computer (Cecelia Farao) 

Desktop Computer (Cecelia Farao) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

UPS (Cecelia Farao) 

UPS (Cecelia Farao) 

CRR 

2012/07/01 

2012/06/30 

AH 

1 


IT 

Computer - Mobile (Electric) 

Computer - Mobile (Electric) 

CRR 

2012/07/01 

2012/06/30 

All 

1 


IT 

Computer - (Electric) 

Computer - (Electric) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IT 

Microsoft Volume License (350 Licenses) 

Microsoft Volume License (350 Licenses) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Electricity: Operations 

Streetlights: Vred/Sald Road & Crossings 

Streetlights: Vred/Sald Road & Crossings 

CRR 

2012/07/01 

2012/06/30 

All 

1 

1 

Electricity: Operations 

Streetlights: Upgrading of rusted poles 
Louwville 

Streetlights: Upgrading of rusted poles 
Louwville 

CRR 

2012/07/01 

2012/06/30 

10,9, 

2 

Electricity; Operations 

Straatligte; Langebaan: Algemene 
Versoeke 

Straatligte: Langebaan; Algemene 
Versoeke 

CRR 

2012/07/01 

2012/06/30 

10,9 

5 

Electricity: Operations 

Streetlights: Hopefield; General requests 

Streetlights; Hopefield: General requests 

CRR 

2012/07/01 

2012/06/30 

7 

7 

Electricity; Operations 

Streetlights: Vredenburg: General requests [Streetlights; Vredenburg: General requests 

CRR 

2012/07/01 

2012/06/30 

8,10 

3 

Electricity: Operations 

Streetlights: Saldanha: General requests 

Streetlights: Saldanha: General requests 

CRR 

2012/07/01 

2012/06/30 

5 

6 

Electricity; Operations 

Straatligte: Aigemeen-(VB - Paternoster) 

Straatligte: Algemeen-(VB - Paternoster) 

CRR 

2012/07/01 

2012/06/30 

11 

10 

Electricity: Operations 

Hi Mast Light: Viking & Mosselbank: Ward 
11 

Hi Mast Light: Viking & Mosselbank: Ward 
11 

CRR 

2012/07/01 

2012/06/30 

11 

4 

Electricity: Operations 

Streetlights: St Helenabaai; General 
requests 

Streetlights: St Helenabaai: General 
requests 

CRR 

2012/07/01 

2012/06/30 

11 

4 

Electricity: Operations 

Streetlights: Louwville: General requests 

Streetlights; Louwville: General requests 

CRR 

2012/07/01 

2012/06/30 

9 

2 

Electricity; Operations 

Streetlights; Jacobs Bay: General requests 

Streetlights: Jacobs Bay: General requests 

CRR 

2012/07/01 

2012/06/30 

1 

12 

Electricity; Operations 

Streetlights: Diazville; General requests 

Streetlights: Diazville: General requests 

CRR 

2012/07/01 

2012/06/30 

4 

9 

Electricity: Operations 

Straatligte : Laguna Mall - LNB (K&O) 

Straatligte : Laguna Mall - LNB (K&O) 

CRR 

2012/07/01 

2012/06/30 

6 

5 


Electricity; Operations 

Streetlights Langebaan Oostewai St 

Streetlights Langebaan Oostewai St 

CRR 

2012/07/01 

2012/06/30 

6 

5 

Electricity; Operations 

Streetlights: Vredeburg Main Road 

Streetlights: Vredeburg Main Road 

CRR 

2012/07/01 

2012/06/30 

8 

3 

Electricity: Operations 

Streetlights: Paternoster; General requests [Streetlights: Paternoster; General requests 

CRR 

2012/07/01 

2012/06/30 

11 

10 

Electricity: Operations 

Middelpos x 1 

Middelpos x 1 

CRR 

2012/07/01 

2012/06/30 

1 

11 

Electricity: Operations 

HI Mast Lights: Diamond & Steenkoomstr; 
Middelpos 

Hi Mast Lights; Diamond & Steenkoomstr: 
Middelpos 

CRR 

2012/07/01 

2012/06/30 

1 

- 

11 

Electricity: Operations 

Streetlights : Leentjiesklip - Mykonos Rd 

Streetlights : Leentjiesklip - Mykonos Rd 

CRR 

2012/07/01 

2012/06/30 

6 

5 

Electricity: Operations 

Streetlights : Leentjiesklip - Mykonos 
Crossing 

Streetlights : Leentjiesklip - Mykonos 
Crossing 

CRR 

2012/07/01 

2012/06/30 

6 

5 

Electricity: Operations 

Spotlight Replacement with CFL 

Spotlight Replacement with CFL 

CRR 

2012/07/01 

2012/06/30 

10 

2 

Electricity; Operations 

Straatligte : HPF - Donkerkolle - FASE 3 - 
Pluto Jupiter, Mars , Venus , Saturnus 

Straatligte : HPF - Donkerkolle - FASE 3 - 
Pluto , Jupiter, Mars , Venus , Saturnus 

CRR 

2012/07/01 

2012/06/30 

7 

7 

Electricity: Operations 

Straatligte : VB-Langs spoorlyn - Fase 2 

Straatligte ; VB-Langs spoorlyn - Fase 2 

CRR 

2012/07/01 

2012/06/30 

10 

2 

Electricity: Operations 

Streetlights: Louwville Railway Line Route 

Streetlights; Louwville Railway Line Route 

CRR 

2012/07/01 

2012/06/30 

10 

2 

Electricity: Operations 

Velddrif road 

Velddrif road 

CRR 

2012/07/01 

2012/06/30 

8 

3 

Electricity: Operations 

Hopefield road 

Hopefield road 

CRR 

2012/07/01 

2012/06/30 

8 

3 

Electricity: Operations 

Jacobs Bay road 

Jacobs Bay road 

CRR 

2012/07/01 

2012/06/30 

8 

3 

Electricity: Operations 

Beach Lighting all areas 

Beach Lighting all areas 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Electricity: Operations 

High Mast Lights - Ward 8 - IDP input 
Greenvillage 

High Mast Lights - Ward 8 - IDP input 
Greenvillage 

CRR 

2012/07/01 

2012/06/30 

1 

11 


Electricity: Operations 

New Streetlights - Ward 6 - IDP input 
Alabama and Main Road Phase 1 

New Streetlights - Ward 6 - IDP input 
Alabama and Main Road Phase 1 

CRR 

2012/07/01 

2012/06/30 

1 

11 


Total 
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Capital projects for the 2012/13 financial year 


Electhcity: 

Electricity'- 


Operations 

Operations 


Pneumatic Jackhammers 


Sub Ditc-Uorate [Rj 

Prefect name 


’ Lincmg .'Ouice 'M 





Electricity: Operations 

New Streetlights - Ward 6 - IDP input 
Seebries Park 

New Streetlights - Ward 6 - IDP input 
Seebries Park 

CRR 

2012/07/01 

2012/06/30 

1 

11 ! 

Electricity: Operations 

New Streetlights - Ward 11 - IDP input 
Steenberg Cove/Sandy Point 

New Streetlights - Ward 11 - IDP input 
Steenberg Cove/Sandy Point 

CRR 

2012/07/01 

2012/06/30 

■ 

1 

11 5 

Electricity: Operations 

New Streetlights - Ward 12 - IDP input 
Laingville 

New Streetlights - Ward 12 - IDP input 
Laingville 

CRR 

2012/07/01 

2012/06/30 

1 

11 

Electricity: Departmental 
Administration 

Load Recorder 

Load Recorder 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Electricity: Departmental 
Administration 

Office Equipment : Chairs 

Office Equipment : Chairs 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Electricity: Departmental 
Administration 

Wireless IP cameras for 66kV and llkV S/S 

Wireless IP cameras for 66kV and llkV S/S 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Electricity: Departmental 
Administration 

SCADA Printer 

SCADA Printer 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Electricity: Departmental 
Administration 

Digital Camera: Construction 

Digital Camera: Construction 

CRR 

2012/07/01 

2012/06/30 

All 

3 

Electricity: Departmental 
Administration 

New LDV : Technician 

New LDV : Technician 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Electricity: Departmental 
Administration 

Vacuum Cleaner Industrial 

Vacuum Cleaner Industrial 

CRR 

2012/07/01 

2012/06/30 

Alt 

1 1 

Electricity: Operations 

Connections 

Connections 

CRR 

2012/07/01 

2012/06/30 

All 

1 i 

Electricity: Operations 

Connections : Indigent 

Connections : Indigent 

CRR 

2012/07/01 

2012/06/30 

All 

1 i 

Electricity; Operations 

Diazville Middelpos - llkV Ring Network 

Diazville Middelpos - llkV Ring Network 

CRR 

2012/07/01 

2012/06/30 

1 

■1 

11 

Electricity: Operations 

Nuwe Substasie Gebou - Oostewald sub - 
LNB (Ekstern) 

Nuwe Substasie Gebou - Oostewald sub - 
LNB (Ekstern) 

CRR 

2012/07/01 

2012/06/30 

6 

5 ] 

Electricity: Operations 

Opgradering : Elektriese Kantore: 
Vredenburg 

Opgradering : Elektriese Kantore: 
Vredenburg 

CRR 

2012/07/01 

2012/06/30 

All 

1 i 

Electricity: Operations 

.Gereedskap en Toerusting 

.Gereedskap en Toerusting 

CRR 

2012/07/01 

2012/06/30 

All 

1 1 

Electricity; Operations 

5 X Koortlose Bore (K&O) 

5 X Koortlose Bore (K&O) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Electricity; Operations 

Aluminium Scaffholding 

Aluminium Scaffholding 

CRR 

2012/07/01 

2012/06/30 

All 

1 ! 

Electricity: Operations 

Nuwe Hoogspanings Nabyheidstoetser x 3 
{T,M,I) 

Nuwe Hoogspanings Nabyheidstoetser x 3 
(T,M,I) 

CRR 

2012/07/01 

2012/06/30 

All 

1 i 

Electricity: Operations 

Haarnasse (Veiligheidstoerusting) (T,M,I) 

Haarnasse (Veiligheidstoerusting) (T,M,I) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Electricity: Operations 

Step Ladders 

Step Ladders 

CRR 

2012/07/01 

2012/06/30 

All 

1 1 

Electricity; Operations 

Fibre Glass Ladders 

Fibre Glass Ladders 

CRR 

2012/07/01 

2012/06/30 

Alt 

1 




Total 


Pneumatic Jackhammers 


Draagbare Paalboor 


Draagbare Paalboor 


Electricity: 


El^trjci^: 

Electricity: 

Electricity: 

Electricity: 


O perations 

Operati ons 

Ope ration s 

Operations 

Operations 


4 X Nuwe Uitskyf lere (K&O) 

_ 2 X Nuwe Hidroliese krimper s _ 

Multimeters : (K&O) 

Draagbare beaarding stelle (K&O) 


4 X Nuwe Uitskyf lere (K&O) 


CRR 

CRR 


2012/07/01 

2012/07/01 


2012/06/30 

2012/06/30 


AH 

All 


CRR 


2012/07/01 


2012/06/30 


All 


2 X Nuwe Hidroliese krimpers 
Multimeters : (K&O) 


Electricity: Operations 


Electricity: 

Electricity: 


Operations 


Operations 


Electricity: Operations 


Electricity: Operations 

Ele c tricity: Operations 
Electricity: Operations 


Teleskopiese skakelstokke 

Portable VLF Pressure tester 20K V 

Digital TDR pre locating s cope 
Cable Locating Kit 

High Voltage lines fault path indicators 


Kersfeesligte - Hopefield (T,M,I) 


Kersfeesligte - Langebaan (T,M,i) 


Electricity: 

Electricity: 


Operations 

Operations 


Kersfeesligte - St Helenabaai (T,M,I) ■ 
Paternoster 


Draa gbare beaarding stelle (K&O) 

Teleskopiese skakelstokke 

Por table VLF Pressure tester 2QKV 

Di gital TDR pre locating scope 

Cable Locating Kit 

Digiphone 

High Voltage lines fault path indicators 


a^R_ 

CRR 

CJSR 

CRR 


2012/07/01 

2012/07/01 

IQllioVOl 

2012/07/01 


2012/06/30 


2012/06/30 


All 


All 


2012/06/30 


2012/06/30 


All 


_CRR_ 

CRR 

CRR 

CRR 


2012/07/01 

2012/07/01 

2012/07/0 1 

2012/07/01 


2012/06/30 


2012/06/30 


2012/06/30 


All 


All 


All 


All 


CRR 


Kersfeesligte - Hopefield (T,M,I) 


Kersfeesligte - Langebaan (T,M,I 


Kersfeesligte - St Helenabaai (T,M,1) - en 
Paternoster 


Electricity: Operations 


Kersfeesligte - Saidanha (T,M,I 


Kersfeesligte - Saidanha (T,M,I) 


Kersfeesligte -Vredenburg {T,M,I 


Kersfeesligte -Vredenburg (T,M,I) 


CRR 


CRR 


CRR 


CRR 


CRR 


Electricity: 

Electricity: 


Operations 

Operations 


Ogradering van boere2 gedeelte na S53 i Ogradering van boere2 gedeelte na S53 


CRR 


Upgrading of 66KV feeders 


Electricity: Operations 


Pole mounted recioser: Farmers 1 


^ectricity: 

Electricity: 


O perations 

Operations 


Pole mounted recioser; Weltevrede 


2 X Pole mounted recioser: Hopefield 


Upgrading of 66KV feeders 


CRR 


Pole mounted recioser: Farmers 1 


CRR 


Pole mounted recioser: Weltevrede 


CRR 


2012/07/01 


2012/07/01 


2012/0^6/30 

2012/06/30 

201^06/30 


All 


All 


2012/07/01 

2012/07/01 


2012/07/01 


2012/06/30 

2012/06/30 

2012/06/30 


11 

All 


2012/07/01 


2012/06/30 


All 


2012/07/01 


2012/06/30 


2012/07/01 


2012/06/30 


11 

10 


2012/07/01 


2012/06/30 


All 


2012/07/01 


2012/06/30 


All 


Electricity; Operations 


Vervang Pilaarkaste : Langebaan -(KD) 


2 X Pole mounted recioser: Hopefield 
Vervang Pilaarkaste : Langebaan -(KD) 


EFF 


CRR 


2012/07/01 

2012/07/01 


2012/06/30 

2012/06/30 


10 

_3_ 
J. _ 

1 


All 


Electricity: Operations 


Vervang Pilaarkaste Vredenburg - (KD) I Vervang Pilaarkaste Vredenburg - (KD) 


CRR 


2012/07/01 


2012/06/30 


All 


Electricity: Operations 

Replacement of Distribution Kiosks : 
Saidanha 

Replacement of Distribution Kiosks : 
Saidanha 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Electricity: Operations 

2 x 630 KVA minisubs) ; K&O 

2 x 630 KVA minisubs) ; K&O 

CRR 

2012/07/01 

2012/06/30 

10 

3 

Electricity; Operations 

2 X 500 kVA minisubstasies : K&O 

2 X 500 kVA minisubstasies : K&O 

CRR 

2012/07/01 

2012/06/30 

.6 . :: . 

5 

Electricity; Operations 

5 X 25kVA Paaltransformators ; K& 0 

5 X 25kVA Paaltransformators : K& 0 

CRR 

2012/07/01 

2012/06/30 

6 

5 

Electricity; Operations 

SF6 skakelaar - SD/VB -weg (K&O) 

SF6 skakelaar - SD/VB -weg (K&O) 

CRR 

2012/07/01 

2012/06/30 

All 


■1 

X 

Electricity: Operations 

SF6 skakelaar - JOB (K&O) 

SF6 skakelaar -JCB (K&O) 

CRR 

2012/07/01 

2012/06/30 

1 


12 

Electricity: Operations 

SF6 skakelaars -LNB (K&O) 

SF6 skakelaars -LNB (K&O) 

CRR 

2012/07/01 

2012/06/30 

6 

5 

Electricity: Operations 

SF6 skakelaars -SD (K&O) 

SF6 skakelaars -SD (K&O) 

CRR 

2012/07/01 

2012/06/30 

All 


5 

; Etectricib/: Operations 

New 30Vdc Battery Pack for llkV Pearl 
Sub 

New 30Vdc Battery Pack for llkV Pearl 
Sub 

CRR 

2012/07/01 

2012/06/30 

All 

■ 

1 

Electricity: Operations 

llOV Battery Pack for 66kV S/S 
Vredenburg 

llOV Battery Pack for 66kV S/S 
Vredenburg 

CRR 

2012/07/01 

2012/06/30 

All 


1 

Electricity: Operations 

Substation Relay Replacement 

Substation Relay Replacement 

CRR 

2012/07/01 

2012/06/30 

All 


1 

Electricity; Operations 

Vervang 66KV stroombrekers na Vacuum 
breakers 

Vervang 66KV stroombrekers na Vacuum 
breakers 

CRR 

2012/07/01 

2012/06/30 

All 


1 

Electricity: Operations 

11 KV Indoor Vacuum Breaker Units 

11 KV Indoor Vacuum Breaker Units 

CRR 

2012/07/01 

2012/06/30 

All 


1 

Electricity; Operations 

Ringnetwerke VB 

Ringnetwerke VB 

CRR 

2012/07/01 

2012/06/30 

All 


1 

Electricity: Operations 

Opgradering Oorhoofse 
laagspanningsnetwerk :Hopefield (KD) 

Opgradering Oorhoofse 
laagspanningsnetwerk :Hopefieid (KD) 

CRR 

. 

2012/07/01 

2012/06/30 

7 


7 

Electricity; Operations 

New Farmers 3 Feeder Line llkV 
Vredenburg 

New Farmers 3 Feeder Line llkV 
Vredenburg 

CRR 

2012/07/01 

2012/06/30 

11 


10 

Electricity: Operations 

Middelpos : 551 Houses MV, LV, 
Connections 

Middelpos : 551 Houses MV, LV, 

Connections 

CRR 

2012/07/01 

■ 

2012/06/30 

1 

. 

11 

Electricity: Operations 

Aankoop van lasbeheerskakelaars 

Aankoop van lasbeheerskakelaars 

CRR 

2012/07/01 

2012/06/30 

All 

■■ 

1 

Electricity: Operations 

Munisipale geboue : Lamp replacement 
(T12 - na T5) 

Munisipale geboue : Lamp replacement 
(Ti2 - na T5) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Electricity: Operations 

Compressor replacement 

Compressor replacement 

CRR 

2012/07/01 

2012/06/30 

11' 


1 

Electricity: Operations 

Trailer 

Trailer 

CRR 

2012/07/01 

2012/06/30 

All 


1 

Electricity: Operations 

Mobile Toilets 

Mobile Toilets 

CRR 

2012/07/01 

2012/06/30 

. 6 


5 

Electricity; Operations 

Mobile drawn Hydraulic Personnel Crane 

Mobile drawn Hydraulic Personnel Crane 

CRR 

2012/07/01 

2012/06/30 

All 


1 

Electricity: Operations 

Replace Truck with crane refit 

Replace Truck with crane refit 

CRR 

2012/07/01 

2012/06/30 

Alt 


1 

Electricity; Operations 

KVA Meters and Modems 

KVA Meters and Modems 

CRR 

2012/07/01 

2012/06/30 

All 


1 

Electricity; Operations 

Infrastructure-Electrical Load Control 
Switch System 

Infrastructure-Electrical Load Control 
Switch System 

CRR 

2012/07/01 

2012/06/30 

All 


1 

I Electricity: Operations 

Finger Tech Time and Attendance 
management systerm 

Finger Tech Time and Attendance 
management systerm 

CRR 

2012/07/01 

2012/06/30 

All 


1 

Electricity; Operations 

SSE SCADA and Telemetry Equipment 

SSE SCADA and Telemetry Equipment 

CRR 

2012/07/01 

2012/06/30 

Aft 


1 

1 Water 

Connections 

Connections 

CRR 

2012/07/01 

2012/06/30 

Alt 


1 

Water 

Laingville stoor 

Laingville stoor 

CRR 

2012/07/01 

2012/06/30 

Alt 


1 

; Water 

Vredenburg water stoor 

Vredenburg water stoor 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Water 

Ringvoere 

Ringvoere 

CRR 

2012/07/01 

2012/06/30 

All 


1 

1 Water 

Vervanging van watermeters 

Vervanging van watermeters 

CRR 

2012/07/01 

2012/06/30 

All 


1 

Water 

Opgradering: Langebaan: Fase V 

Opgradering: Langebaan: Fase V 

CRR 

2012/07/01 

2012/06/30 

6 

■ 

5^ 

Water 

Grootmaat Toevoer: Netwerk 
Verbeteringe 

Grootmaat Toevoer: Netwerk 
Verbeteringe 

CRR 

2012/07/01 

2012/06/30 

Alt 

1 

Water 

Vredenburg:Opgradering: Suid Oostelike 
Area; L/ville 

Vredenburg:Opgradering: Suid Oostelike 
Area: L/ville 

CRR 

2012/07/01 

2012/06/30 

2 

10 

Water 

Eksterne Dienste: Reservoir: Saidanha 

E'Ksterne Dienste: Reservoir: Saidanha 

CRRCC 

2012/07/01 

2012/06/30 

5 

6 

Water 

Additional 3.0ML Reservoir capacity at 
Louwville 

Additional 3.0ML Reservoir capacity at 
Louwville 

CRR 

2012/07/01 

2012/06/30 

10 


1 

2 

Water 

Aanjaerpompstasie St Helenabaai 

Aanjaerpompstasie St Helenabaai 

CRRCC 

2012/07/01 

2012/06/30 

11 


4 n 

1 Water 

Water Network Koppiesveld ; St Helena 
Bay 

Water Network Koppiesveld ; St Helena 
Bay- 

CRR 

2012/07/01 

2012/06/30 

11 


4 

Water 

1 X portable water pump 

1 X portable water pump 

CRR 

2012/07/01 

2012/06/30 

All 


1 

Water 

4 X Fire Extinguishers 

4 X Fire Extinguishers 

CRR 

2012/07/01 

2012/06/30 

Alt 


1 

i Water 

4 X visitors chairs (Saidanha Office and St 
Helena Bay) 

4 X visitors chairs (Saidanha Office and St 
Helena Bay) 

CRR 

2012/07/01 

2012/06/30 

All 


1 

1 : Water : 

1 X Toolbox (St Helena Bay) 

1 X Toolbox (St Helena Bay) 

CRR 

2012/07/01 

2012/06/30 

11 

4 

i Water: 

1 X chainsaw (Vredenburg Depot) 

1 X chainsaw (Vredenburg Depot) 

CRR 

2012/07/01 

2012/06/30 

8 


3 

Water 

2 X Weedeaters (Vredenburg) 

2 X Weedeaters (Vredenburg) 

CRR 

2012/07/01 

2012/06/30 

8 

1 

3 

Expenditure 

1 Vacume Cleaner 

1 Vacume Cleaner 

CRR 

2012/07/01 

2012/06/30 

99 


1 

1 Expenditure 

1 X Heater 

1 X Heater 

CRR 

2012/07/01 

2012/06/30 

99 

1 

1 ■ ' . 

j Expenditure 

1 X Plier (Heavy Duty) 

1 X Plier (Heavy Duty) 

CRR 

2012/07/01 

2012/06/30 

99 

1 

Director; Technical Services 

Electrical Tools & Equip. 

Electrical Tools & Equip. 

CRR 

2012/07/01 

2012/06/30 

99 

1 

Director: Technical Services 

MIG Welder 

MIG Welder 

CRR 

2012/07/01 

2012/06/30 

99 

1 

Director: Technical Services 

Air Tools 

Air Tools 

CRR 

2012/07/01 

2012/06/30 

99 

1 

Director: Technical Services 

Tyre changing & equipment (Trucks) 

Tyre changing & equipment (Trucks) 

CRR 

2012/07/01 

2012/06/30 

99 


1 

Director: Technical Services 

2 Post Lift 

2 Post Lift 

CRR 

2012/07/01 

2012/06/30 

99 


1 

Director: Technical Services 

Voorsiening van GPS stelsel in 
raadsvoertuie 

Voorsiening van GPS stelsel in 
raadsvoertuie 

CRR 

2012/07/01 

2012/06/30 

99 

1 

i Director: Technical Services 

Cabinet x 2 

Cabinet X 2 

CRR 

2012/07/01 

2012/06/30 

99 

1 

Director: Technical Services 

Palasade Fence & Electric gates 

Palasade Fence & Electric gates 

CRR 

2012/07/01 

2012/06/30 

99 

1 

Human settlement 

Behuising : Diazville (Dienste Erf 8261- 559 
Eenhede) 

Behuising : Diazville (Dienste Erf 8261- 559 
Eenhede) 

k 

2012/07/01 

2012/06/30 

4 

9 

Human settlement 

Behuising: Middelpos (PHP Topstrukture - 
200 Eenhede) 

Behuising: Middelpos (PHP Topstrukture - 
200 Eenhede) 

k 

2012/07/01 

2012/06/30 

1 

11 

Human settlement 

Behuising: Middelpos (551 Eenhede 
Consolidation Phase) 

Behuising: Middelpos (551 Eenhede 
Consolidation Phase) 

k 

2012/07/01 

2012/06/30 

1 

11 

i Human settlement 

Behuising: Paternoster: 200 Eenhede: 
Dienste (R22,162.00 X 200) 

Behuising: Paternoster: 200 Eenhede: 
Dienste (R22,162.00 X 200) 

k 

2012/07/01 

2012/06/30 

11 

10 

Human settlement 

Behuising : PHP George Kerrdige : 978 
Eenhede : Dienste (UISP) 

Behuising ; PHP George Kerrdige ; 978 
Eenhede : Dienste (UISP) 

k 

2012/07/01 

2012/06/30 

2 

2 

I Legal services 

Regsbiblioteek 

Regsbiblioteek 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Legal services 

IX Desk: Head - Legal Services 

IX Desk: Head - Legal Services 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Legal services 

IX Chair: Head - Leagal Services 

IX Chair: Head - Leagal Services 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Legal services 

IX Filing Cabinet: Head Legal Services 

IX Filing Cabinet: Head Legal Services 

CRR 

2012/07/01 

2012/06/30 

All 

, 

1 

1 Resorts 

Play equipment erf 

Play equipment erf 

CRR 

2012/07/01 

2012/06/30 

12 

8 

I Resorts 

Matrasse 

Matrasse 

CRR 

2012/07/01 

2012/06/30 

12 

8 

i Resorts 

Steel Palisade Fencing 

Steel Palisade Fencing 

CRR 

2012/07/01 

2012/06/30 

12 

8 

I Resorts 

Opgradering: Ablusiegeriewe: Dagkamp 

Opgradering; Ablusiegeriewe: Dagkamp 

CRR 

2012/07/01 

2012/06/30 

4 

9 

i Resorts 

Upgrading: Splash Pond in day camp 

Upgrading: Splash Pond in day camp 

CRR 

2012/07/01 

2012/06/30 

4 

9 

Resorts 

Paaie: Plavei 

Paaie: Plavei 

CRR 

2012/07/01 

2012/06/30 

4 

9 

Resorts 

Fit Alluminiurn Windows 

Fit Alluminiurn Windows 

CRR 

2012/07/01 

2012/06/30 

4 

9 

Resorts 

New Mattrasses 

New Mattrasses 

CRR 

2012/07/01 

2012/06/30 

4 

9 

Resorts 

Opgradeing of day camp ablution block( 
Seebries) 

Opgradeing of day camp ablution block( 
Seebries) 

CRR 

2012/07/01 

2012/06/30 

6 

5 

j Resorts 

Payving: Internal Roads: Day Camp 
(Seebries) 

Payving: Internal Roads: Day Camp 
(Seebries) 

CRR 

2012/07/01 

2012/06/30 

6 

5 

i Resorts 

Matresses (Oostewal) 

Matresses (Oostewal) 

CRR 

2012/07/01 

2012/06/30 

6 

5 

Resorts 

Matresses ( Seebries) 

Matresses ( Seebries) 

CRR 

2012/07/01 

2012/06/30 

6 

5 

i Resorts 

Sleepwa vir Trekker 

Sleepwa vir Trekker 

CRR 

2012/07/01 

2012/06/30 

6 

5 

Resorts 

Seebries: New Stoves 

Seebries; New Stoves 

CRR 

2012/07/01 

2012/06/30 

6 

5 

i Resorts I Seebries: New Fridges 

Seebries; New Fridges 

CRR 

2012/07/01 

2012/06/30 

6 

5 

1 Resorts 

Seebries: Kitchen Tables 

Seebries: Kitchen Tables 

CRR 

2012/07/01 

2012/06/30 

6 

5 

Director; Technical Services 

IX Typist Chair 

IX Typist Chair 

CRR 

2012/07/01 

2012/06/30 

All 

1 

1 Director; Technical Services 

IX Desk 

IX Desk 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Director: Technical Services 

IX L shape extentions 

IX L shape extentions 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Social development 

Hopefield Community hall - Floor Polisher 

Hopefield Community hall - Floor Polisher 

CRR 

2012/07/01 

2012/06/30 

7 

7 

i Social development 

Hopefield Multi Purpose Centre - Tables x 
40 

Hopefield Multi Purpose Centre - Tables x 
40 

CRR 

2012/07/01 

2012/06/30 

7 

7 

1 Social development 

Hopefield Multi Purpose Centre - 
Refrigerator 

Hopefield Multi Purpose Centre - 
Refrigerator 

CRR 

2012/07/01 

2012/06/30 

7 

7 

j Social development 

Hopefield Multi Purpose Centre - Industrial 
Stove 

Hopefield Multi Purpose Centre - Industrial 
Stove 

CRR 

2012/07/01 

2012/06/30 

7 

7 

Social development 

Hopefield Multi Purpose Centre - Blinds 

Hopefield Multi Purpose Centre - Blinds 

CRR 

2012/07/01 

2012/06/30 

7 

7 

Social development 

Hopefield Multi Purpose Centre - Floor 
Polisher 

Hopefield Multi Purpose Centre - Floor 
Polisher 

CRR 

2012/07/01 

2012/06/30 

7 

7 

; Social development 

Middelpos Creche - Tables x 40 

Middelpos Creche - Tables x 40 

CRR 

2012/07/01 

2012/06/30 

1 

11 
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Capital projects for the 2012/13 financial year 




b‘jo ,K 




Social development 

Middelpos Creche - Refrigerator 

Middelpos Creche - Refrigerator 

CRR 

2012/07/01 

2012/06/30 

1 

11 

Social development 

Middelpos Creche - Industrial Stove 

Middelpos Creche - industrial Stove 

CRR 

2012/07/01 

2012/06/30 

1 

11 ! 

Social development 

Middelpos Creche - Floor Polisher 

Middelpos Creche - Floor Polisher 

CRR 

2012/07/01 

2012/06/30 

1 

! 

11 1 

i 

Social development 

Middelpos Community hall - Blinds 

Middelpos Community hall - Blinds 

CRR 

2012/07/01 

2012/06/30 

1 

11 

Social development 

Ongegund Community hall - Refrigerator 

Ongegund Community hall - Refrigerator 

CRR 

2012/07/01 

2012/06/30 

9 

2 1 

Social development 

5t Helena Community hail - Chairs x 300 

St Helena Community hall - Chairs x 300 

CRR 

2012/07/01 

2012/06/30 

11 

4 

j, i 

Social development 

St Helena Community hall - Tables x 40 

St Helena Community hall - Tables x 40 

CRR 

2012/07/01 

2012/06/30 

11 

4 1 

Social development 

Steenberg's Cove Hall - Chairs x 400 

Steenberg's Cove Haii - Chairs x 400 

CRR 

2012/07/01 

2012/06/30 

11 

4 

Social development 

Steenberg's Cove Hall - Tables x 40 

Steenberg's Cove Hall - Tables x 40 

CRR 

2012/07/01 

2012/06/30 

11 

4 i 

4 

Social development 

Steenberg's Cove Hall - Refrigerator 

Steenberg's Cove Hall - Refrigerator 

CRR 

2012/07/01 

2012/06/30 

11 

Social development 

Steenberg's Cove Hall - Industrial Stove 

Steenberg's Cove Hall - Industrial Stove 

CRR 

2012/07/01 

2012/06/30 

11 

4 

Social development 

Steenberg's Cove Halt - Blinds 

Steenberg's Cove Hall - Blinds 

CRR 

2012/07/01 

2012/06/30 

11 

- - - i 

4 

1 

Social development 

Steenberg's Cove Hail - Curtains - Stage 

Steenberg's Cove Hall - Curtains - Stage 

CRR 

2012/07/01 

2012/06/30 

11 

4 

Social development 

Steenberg's Cove Hall - Bainmary 

Steenberg's Cove Hall - Bainmary 

CRR 

2012/07/01 

2012/06/30 

11 

4 

Social development 

Steenberg's Cove Hall - Floor Polisher 

Steenberg's Cove Hall - Floor Polisher 

CRR 

2012/07/01 

2012/06/30 

11 

4 

Social development 

Stainless Steel urns - 6 Community halls 

Stainless Steel urns - 6 Community halls 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Social development 

Filing cabinet 5 drawer x 2 

Filing cabinet 5 drawer x 2 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Social development 

Visitor's Chairs x 10 

Visitor's Chairs x 10 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Social development 

Desks X 5 

Desks X 5 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Social development 

Water Purifier 

Water Purifier 

CRR 

2012/07/01 

2012/06/30 

All 

1 

LED 

Furniture (3X Wesgro Personnel) 

Furniture (3X Wesgro Personnel) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IDP 

Camera flash 

Camera flash 

CRR 

2012/07/01 

2012/06/30 

All 

1 

IDP 

"Loud Hailer" audio sound system 

"Loud Hailer" audio sound system 

CRR 

2012/07/01 

2012/06/30 

AH 

1 

1 

IDP 

PA audio system 

PA audio system 

CRR 

2012/07/01 

2012/06/30 

All 

1 1 

IDP 

2X Year/Month Planner Boards 
(Communication + IDP Co-ordinator) 

2X Year/Month Planner Boards 
(Communication + IDP Co-ordinator) 

CRR 

2012/07/01 

2012/06/30 

All 

1 

Director: Planning and Strategic 
Services 

Furniture & Equipment 

Furniture & Equipment 

CRR 

2012/07/01 

2012/06/30 

All 

1 ! 


1 • iaty2012 

Attgust 2012 2012 

Octdbef 20J’2 fioveniiMis’ 2012 'D^'cehPber ' 

Tanu^ry Z013 

FebTuatfy‘20i3 

Mafcp2C'i3 4pnl2Cl3 Mav20s3 


1 i 4000 



i 






I 4000,00 

i 1 

1 35000 




1 






I 

1 35000.00 

1 8000.00 

1 I 8000 






' 


j 


I 

10000 










: 10000.00 

i 4000 










! 4000.00 


20000 









i 20000.00 



40000 










40000.00 




30000 









1 30000.00 




40000 









40000.00 




4000 









4000.00 

! 

L . . - 


35000 









35000.00 




15000 









15000.00 

1 



15000 









15000.00 




4700 









4700.00 




8000 









8000.00 




3600 









3600.00 




2600 









2600.00 




3500 









3500.00 




10000 









10000.00 




4000 









4000.00 



10000 










10000.00 

4000 












4000.00 I 




3500 









3500.00 




8000 









8000.00 ! 



1900 










1900.00 


40000 

i 


40000 


40000 

I 

40000 

40000 

50000 



250000.00 

R 7,311,734.00 

R 11,963,384.00 

R 21,120,511.00 

R 20,276,367.00 

R 32,091,556.00 

R 22,356,635.00 

R 24,076,701.00 

R 24,610,338.00 

R 12,085,932.00 

R 11,210,000.00 

R 7,986,887.00 

R 2,846,759.00 

R 197,936,804.00 
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Municipal Finance Management Act: 
Section 53(1)(c)(ii) - Approval by the Mayor 

The Top Layer Service Delivery Budget Implementation Plan, indicating how the budget and the 
strategic objectives of Council will be implemented, is herewith submitted in terms of Section 
53(l){c)(ii) of the Municipal Finance Management Act (MFMA), MFMA Circular No. 13 and the 
Budgeting and Reporting Regulation for the necessary approval. 

Print Name LA SCHEEPERS 


Municipal Manager of Saldanha Bay Municipality 



Approval 

The Top Layer Service Delivery Budget Implementation Plan is herewith approved in terms of Section 
53(l)(c){il) of the Municipal Finance Management Act (MFMA). 


Print Name CLR. R JAGER 


Mayor of Saldanha Bay Municipality 


Signature 



Date 


// 



2012113 


